6.2.1 
afam Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufreiuferat at arta, feratur Hk sera. / Assets-Acquisition, Construction and Replacement for 2007-08, 


(iri est wil ) (Figures in thousand of Rupees) 








AT far / Particulars anaes / Allocation Wer enm 2006-07 & sit — 2007-08 35 FARI ecd 
a/ arma / Latest KAINI wea Rea ga 
Item Anticipated Raa / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 


of 2006-07 2007-08. work 


mé area (fmi) / NEW LINES (CONSTRUCTION) 
a- uaa / A - Works in Progress 


1 ee - Bers (85 fait) kg Cap. 229,88,00 78,92,94 20,00,00 130,95,06 
Karur - Salem (85 km) 
2 amme aa (116 fasi) det Cap. 550,00,00* 13,91,40 10,00,00 526,08,60 
Angamali - Sabarimala (116 km) 
3 aR (fium) - Teaver (36 feet) it Cap. 137,71,00* 12,20,84 2,77,00 122,73,16 
Tanur (Kuttipuram) - Guruvayur (36 km) 
4 saa - farsi aaa (70 fadt) desit Cap. 125,00,00 1,00 10,00,00 114,99,00 
Tindivanam - Gingee - Tiruvannamalai (70 km) 
5 ifsa - amt (179.2 fad) "sit Cap. 456,00,00 1,00 100000 445,99,00 
Tindivanam - Nagari (179.2 km) 
wis - aa wrt / Total-Works in Progress "sit Cap. m D 52,77,00 
wie -c erga (Frater) / wit Cap. - .  52,77,00 
Total-New Lines (Construction) 
amma uada / GAUGE CONVERSION 
a- wp si / A - Works in Progress 
6 aem aa - reia a derit - fegan (357 fast) kou Cap. 653,72,70* 232,02,61 100,02,00 321,68,09 
Quilon - Tirunelveli - Tiruchendur & Tenkasi - Virudhunagar (357 km) — reni DRF 37,15,14 29,49,20 s 7,65,94 
fa (4) DF(4) 5,68,35 - - 5,68,35 
3 R. 57,80 
7 dw - fapa (192 ffi) dst Cap. 67,70,32* 46,55,63 . 214,14,69 
‘Thanjavur - Villupuram (192 km) EE DRF 5,26,30 4,73,25 mi 53,05 
v. R. 10,16 
fa Qa)  Dep(RVN) 283,83,00 143,01,36 75,00,00 65,81,64 
8 weet - Am Re qareen (191 feat) wit Cap. 267,85,82 35,34,22 .  232,51,60 
Cuddalore - Salem via Vriddhachalam (191 km) entr DRF 24,96,48 5,58,81 10,00,00 9,37,67 
fata (4) DF(4) 3,92,53 à " 3,92,53 
a R. 60,33 
far faf)  Dep(RVN) 220,14,29 120,47,07 20,00,00 79,67,22 
sits - meta / Total-Works in Progress dei Cap. 5 -« .100,02,00 
anf DRF - - 10,00,00 
frag faf) | Dep(RVN) 7 4 95,00,00 
wie - aaa uada / wit Cap. ul . 100,02,00 
Total-Gauge Conversion anta DRF » .  10,00,00 
Kaa (fart) Dep(RVN) T " 95,00,00 
ated orga ferm / DOUBLING 
a- uaa / A - Works in Progress 
9 adug - esp - ahead orga (18 fam) desit Cap. 69,16,03 9,09,24 -.  60,06,79 
Attipattu - Korukkupettai - 3rd line (18 km) AHA DRF 1,35,15 1,00,00 is 35,15 
v. R. 5,40 
fiaa (far)  Dep(RVN) 61,46,76 51,05,32 5,00,00 5,41,44 
10 wafaaa -freacer - Aet erga (15.06 faz) ate faeaeqr- aes ie Cap. 1,00* " n 1,00 
- 3a erga (26.83 fiit) 
DRF 2,77,69 P ^ 2,77,69 


i 


fuir (faf)  Dep(RVN) 72,00,00 26,05,34 45,00,00 94,66 


6.2.2 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires gs x. ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wel enm 2006-07 $ sit — 2007-085 HAT eT 
a/ arma / Latest — qasaqa aiana ga 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
wis - aa PA / Total-Works in Progress freq (fara) | Dep(RVN) F S 50,00,00 
wig - stat ene ferm / fada (faf) Dep(RVN) " -  50,00,00 


Total-Doubling 


"aar gaei - ard 3 aid À ufvad« wer ar «ni / TRAFFIC FACILITIES-YARD REMODELLING & OTHERS 
a- wp mi / A - Works in Progress 
11 da det - are gano uem fata (3) DF(3) 2,57,62 1,00 50,00 2,06,62 


Chennai Central - Improvement to yard facilities 


12 aei - qu f eae (AI) fata 3) DF(3) 22,00,00 1,00 50,00 21,49,00 
Kochuveli - 2nd coaching terminal (Stage-ll) 

13 areata Mara alt d uen Wat Fel weer, up RTT fata (3) DF(3) 7,06,00 1,00 40,00 6,65,00 
Tiss AR Tani ara a Pre fere 


Nagercoil - One single face platform, one stabling line and 
simultaneous despatch & reception facilities from Trivandrum side 


14 Mee - germ - AA II fata (3) DF(3) 4,00,00 10,00 40,00 3,50,00 
Talanallur - Ichchangadu - 2-line crossing station 
15 gem - sane Wr efie fae tit Cap. 1,76,17 4 1,76,17 
Irugur - Satellite goods terminal facilities fata (3) DF(3) 8,84,61 4,51,11 4,33,50 
16 aian s. - aeria efter qfi fats (3) DF(3) 12,66,60 4,50,22 8,00,00 16,38 
Coimbatore Jn.- Addl. terminal facilities 
17 aa - gan want fear efter desit Cap. 1,99,97 1,99,97 55 $ 
Kochuveli - 2nd coaching terminal faf (3) DF(3) 11,80,90 7,37,73 50,00 3,93,17 
18 ua - Weert a. 3 a 4 wb ater eT it Cap. 4,21,26 3,20,26 1,01,00 
Palghat - Widening of platform No.3 & 4 enr DRF 30,54 E 2: 30,54 
19 Ga wur - qu wae nb arae fata 3) DF(3) 4,96,24 2,65,52 1,00,00 1,30,72 
Chennai Egmore - 2nd entry arrangements 
20 AAR - um RI} wu à ufrada det Cap. 3,31,11* 3,19,27 11,84 
Nemom - Conversion into crossing station 
21 wad?-freaiage-24anté fenpwtewniwrfrenewerunid gen DRF 18,42 3j 2 18,42 
vid A ufrada 
Jolarpettai - Trivandrum - Extension of platform & modification of yard fafi (1) DF(1) 4,70,69 4,41,61 10,00 19,08 
for 24 bogies 
Eus R. 53 
22 URSA - wur RIA 3 eu d Rada fata 3) DF(3) 4,23,12 3,19,14 50,00 53,98 
Parasala - Conversion into a crossing station 
23 meant - qi tas sew SHUT fata (3) DF(3) 2,57,00* 38,37 50,00 1,68,63 
Kalamasseri - Full rake unloading capacity 
24 aimma - att te aa aiat / fatten aret at amar fara (3) DF(3) 4,10,45* 84,00 50,00 2,76,45 
Angamali - Augmentation / releasing capacity to full rake 
25 2.5 arte WA cH AMA & Web pT sit Cap. à » 5,77 
Works costing below Rs.2.5 crore each enit DRF FA E 43,81 
fata (3) DF(3) 4 s 2,08,63 
sitg - wa P / Total-Works in Progress "sit Cap. " " 2,94,78 
genit DRF - - 43,81 
faf (1) DF(1) " T 10,00 





fata (3) DF(3) n x 19,22,13 





6.2.3 
afar Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat cot vata, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wel entm 2006-07 $ sit — 2007-08 35 HAT He 
a/ ama / Latest — qe agma venfadoke qA / 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


aaa gaet - ATS d Sra d ufvad« aa aa «ni / TRAFFIC FACILITIES-YARD REMODELLING & OTHERS 
a- aa / B- New Works 

26 areata -artla2atdinarcna cent a.l,2a3er24am AAC) DF(3) 8,80,00 T 30,00 8,50,00 
we fnm 


Arakkonam - Straightening of raods 1 & 2 and extension of platform 
No 1, 2 & 3 to 24 bogies 


27 dà sra aaa veteri ai G) DF(3) 4,17,68 " 40,00 3,77,68 
Chennai Beach - Addl platform 
28 sap - afattaa veteri a veteri ar free fata (3) DF(3) 3,77,00 E 25,00 3,52,00 
Kanniyakumari - Addl platform and extension of platform 
29 amapis - 3-07a ORT RIA fat (3) DF(3) 4,53,59 40,00 4,13,59 
Alakkudi - 3-line crossing station 
30 afeerar mai - 3-erga ur RIA fats (3) DF(3) 5,97,41 P 40,00 5,57,41 
Valliyur - Aralvaymoli - 3-line crossing station 
31 kwama, (Rara a yat. aR era fafa (3) DF(3) 5,92,27 à 40,00 5,52,27 
Tiruvennainallur, Parikkal & Puvanur - Addl. loops 
32 2.5 arte WA oF AMA & des cbr sit Cap. » " 1,00,00 
Works costing below Rs.2.5 crore each fata (3) DF(3) P s$ 1,00 
wis - aa He / Total-New Works "sit Cap. Z 4 1,00,00 
fata (3) DF(3) 5 * 2,16,00 
wig - maaa femi - ars & std À Rada wem sre are / uit Cap. S " 3,94,78 
Total-Traffic facilities-Yard remodelling & Others anta DRF - we 43,81 
fafa (1) DF(1) oe ja 10,00 
fafa (3) DF(3) E - 21,38,13 


Wma / COMPUTERISATION 
a- wp si / A - Works in Progress 

33 qm tera - rit ama wei adv aana feae woe Acad et fel) DF(1) 2,65,53 1,30,00 1,00,00 35,53 
Ventes AR abfq "each vp pr rt 


Southern Railway - Unification of passenger reservation system & 
unreserved ticketing system and creation of zonal network hubs 


34 qm d - oramfara fem] vorrei eor ste v, sit, dta St tut eet ae faf) DF(1) 7,59,83 5,30,00 1,00,00 1,29,83 
fara 


Southern Railway - Extension of unreserved ticketing system to 
balance A, B, C & D category stations 


35 qm tera kana waa wei (verd ats 35 HA) fafa (1) DF(1) 7,79,60 7,50,00 10,00 19,60 
Southern Railway - Unreserved ticketing system (under Railway 
Board) 

36 «für tera - magaga or fere (aer -I) fata (3) DF(3) 2,55,88 2,20,00 1,00 34,88 
Southern Railway - Extension of RDBMS (Phase-ll) 

37 qm ted - area wae spere Welt at nara fata (3) DF(3) 2,69,37 1,50,00 1,00 1,18,37 


Southern Railway - Implementation of Meterial Management 
Inforamation System 


38 am tera aka fepe fama ttt fata (1) DF(1) 5,27,00 1,00 2,50,00 2,76,00 
Southern Railway - Automatic ticket vending machines 
39 2.5 arte WA oF AMA & weds Ort anf DRF f S 55,00 
Works costing below Rs.2.5 crore each fata (1) DF(1) 67,00 
fata (3) DF(3) 4,00 
wii - wa P / Total-Works in Progress enti DRF 2 " 55,00 
fara (1) DF(1) A T 5,27,00 





faf (3) DF(3) - T 6,00 


6.2.4 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ada, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires gs B.A ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wer enm 2006-07 $ sit — 2007-08 5 HAT FA 
a/ ama / Latest KAINI aiana ao 
Item Anticipated uftea/ Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


woar / COMPUTERISATION 
a- aaa /B- New Works 
40 aferot Yer aaa feme wutreft arg - Stott erat uv ferent fata (1) DF(1) 36,38,63 T 7,00,00 29,38,63 


Southern Railway - Extension of unreserved ticketing system to E 
category stations 


41 warm tere aka fem] faa wirst aor fere fata (1) DF(1) 16,87,60 » 1,00 16,86,60 


Southern Railway - Extension of automatic ticket vending machines 


42 2.5 ate woud cH eT & Wels cord desit Cap. » E 1,00,00 
Works costing below Rs.2.5 crore each enia DRF 2 E 99,00 
fata (1) DF(1) i T 1,76,00 

MARI OLWR - 2 75,00 

wis - aa wm / Total-New Works "sit Cap. à j 1,00,00 
enit DRF 2 - 99,00 

fafa (1) DF(1) - “2 8,77,00 

TART OLWR - - 75,00 

wil -Aap / wit Cap. z a 1,00,00 
Total-Computerisation anta DRF P za 1,54,00 
faf (1) DF(1) - - 14,04,00 

faf (3) DF(3) - - 6,00 

WART OLWR m " 75,00 


ugra Rea - wit art at wart / LEASED ASSETS - PAYMENT OF CAPITAL COMPONENT 
a- uaa / A - Works in Progress 
43 sfr uftdafeat - «media Yer fra Fra at ea gt tat dé C.Fund 134,96,00 z 134,96,00 
or TATTA 
Leased Assets - Payment of Capital component of lease charges to 
Indian Railway Finance Corporation 


wii - wa P / Total-Works in Progress C.Fund E E 134,96,00 


JA 
wis - uga UE - doit art cer tart / dfe C.Fund m ..  134,96,00 
Total-Leased Assets - Payment of Capital Component 


uga Me «ni - wm / ROAD SAFETY WORKS-LEVEL CROSSINGS. 
a- wp si / A - Works in Progress 

44 WWW Heer - WHUR Ue tata zi oram (3 ates) ate siquis Hafa S.Fund 3,87,12 3,65,17 21,95 
(25 aaa) 


Palghat Division - Manning (3 Nos) & interlocking (25 Nos) of level 
crossings 


45 Renmei a qi tect - TAU uy Ulnar St ae (9 aaa) ate Bü S.Fund 11,17,55 1,15,77 5,00,00 5,01,78 
HANA (58 aaa) 


Tiruchchirappalli & Madurai Divisions - Manning (9 Nos) & interlocking 
(58 Nos) of level crossings 


46 kaaa Het - aaa ur «ien at ere (9 aaa) aiv si ff S.Fund 13,08,00 2,45,90 6,00,00 4,62,10 
ataata (50 area) 
Trivandrum Division - Manning (9 Nos) & interlocking (50 Nos) of level 
crossings 

47 Ja, urere, waipa, wama a wt Hea - sett a set cif S.Fund 6,54,00 5,00,50 1,00,00 53,50 


virga & fiar wreat do set serra orate (120 ara) 


Chennai, Palghat, Trivandrum, Tiruchchirappalli & Madurai Divisions - 
Lifting barriers in lieu of swing gates on double & multiple lines (120 
Nos) 
48 maae Her - BAU NA aaa) wem alata eed BART fa S.Fund 4,37,78 4,25,98 11,80 
waasi arte (6 sna) 


Palghat Division - Interlocking of level crossings (23 Nos) and 
manning of unmanned level crossings (6 Nos) 


6.2.5 
aàr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat cot vata, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires gs x. ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wel enm 2006-07 $ sit — 2007-085 HAT eT 
a/ ama / Latest KAINI aiana ao 
Item Anticipated Ræ / Outlay — / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
Asa wem ara - wae / ROAD SAFETY WORKS-LEVEL CROSSINGS. 
49 fme Hee - BAU sr AUNA (26 aaa) a telam eet si ff S.Fund 4,94,47 4,81,95 12,52 
BAER a EPIRI wt orqu (5 sra) 


Trivandrum Division - Interlocking of level crossings (26 Nos) and 
manning of unmanned level crossings (5 Nos) 


50 da, kamaa a ngt deer - aaa cr KAA (36 Haa) aom a fate S.Fund 7,23,66 6,77,29 46,37 
dieta tea want uz alata st raat (12 sea) 
Chennai, Tiruchchirappalli & Madurai Division - Interlocking of level 


crossings (36 Nos) and manning of unmanned level crossings (12 
Nos) 


51 meae Hec - datan aka ARI esr HATA (18 aaa) sif S.Fund 2,70,00 90,00 1,50,00 30,00 
Palghat Division - Interlocking of manned level crossings (18 Nos) 


52 Ba gts - aaan rfe maan e Aan mier (19 ama) SAT S.Fund 2,88,15 2,78,15 10,00 


Chennai & Madurai Divisions - Manning of unmanned level crossings 
(19 Nos) 
53 afar tera - -A0 eran ser IA (TAA) (152184), cif S.Fund 6,51,68 6,44,49 7,9 
aru UT alata lupum (26 aaa) ate bet Tet Ua wT sae 
Q3 ama) 


Southern Railway - Interlocking of B-class crossing (A & B-routes) (15 
Nos), manning of level crossing (26 Nos) & repl. of chained gates (23 


Nos) 

54 2.5 arte WW d AAA & Wehen nnd iffi S.Fund T $ 12,40,17 
Works costing below Rs.2.5 crore each 
wis - mam / Total-Works in Progress RAI) S.Fund 4 4 27,00,00 
a- qd wi / B- New Works 

55 2.5 ate WU d BH eT & reda prd sif S.Fund z » 11,00,00 
Works costing below Rs.2.5 crore each 
sits - aa art / Total-New Works Safa S.Fund " - 11,00,00 
we - mmm WR nd - HUN / si ffir S.Fund is .  38,00,00 


Total-Road Safety Works-Level Crossings. 


Wem dram cni aure uem Yet / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
a- wp si / A - Works in Progress 


56 Ulett - Waan a. 85 $ act E Wem YA iffi S.Fund 7,2441 2,2422 30,00 4,70,19 
Palakkarai - Road over bridge in lieu of level crossing No 85 

57 irem - ien - wu 6.54 aa aute YA cir S.Fund 6,05,70 9,07 25,00 5,71,63 
Chengalpettu & Tirumani - Road over bridge in lieu of level crossing fada Deposit 6,05,70 
No 54 

58 fenky - are t. 159 d; set sut WS YA anf DRF 6 2 " 6 
Tirupadiripuliyur - Road over bridge in lieu of level crossing No 159 iffa S.Fund 3,33,99 3,23,78 5,00 5,21 

59 afaergat - dar - mum a. 216 35 qct autem YA cif S.Fund 5,41,90 11,79 3,10,00 2,20,11 
Mayiladuturai - Thanjavur - Road over bridge in lieu of level crossing 
No 216 

60 da Wzer- WFAA - RAAR H. 10 35 set aut Wed uer si ff S.Fund 4,53,70 87,87 60,00 3,05,83 


Chennai Central - Arakkonam - Road over bridge in lieu of level 
crossing No 10 


61 A-R -man a. 10 3; eet aut aga YA cif S.Fund 6,47,37 37,67 60,00 5,49,70 
Chennai - Gudur - Road over bridge in lieu of level crossing No 10 


62 acento - turer - uuum d. 33 $ set aut We YA diff S.Fund 291,14 1,37,85 53,00 1,00,29 


Arakkonam - Renigunta - Road over bridge in lieu of level crossing No 
33 


6.2.6 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation «eru Tent 2006-073; it 2007-08% FA I PA 
a/ ama / Latest KAINI wea Rea ga 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
"em WA cares -a/a uem Yet / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
63 Twaa. d. 64 & aa aut Wes uet a ate S.Fund 3,21,05 1,09,93 40,00 1,71,12 
Gudiyattam - Road over bridge in lieu of level crossing No 64 
64 da - faecal - GAO a. 34 3b set ae Wm YA alah S.Fund 5,78,40 46,69 60,00 47171 
Chennai - Villupuram - Road over bridge in lieu of level crossing No 
34 
65 Mwa - TIPAR - WAU H. 07 duet SU Wem YA cir S.Fund 3,27,88 1,76,69 52,00 99,19 
Shoranur - Ernakulam - Road over bridge in lieu of level crossing No 
17 
66 firearm - qr - waa d. 50 35 aet Ut Wem YA diffi S.Fund 3,01,73 1,08,77 60,00 1,32,96 


Tiruvalam - Sevur - Road over bridge in lieu of level crossing No 50 


67 auen - Weare - KA. & aact MAT Aza YA iffi S.Fund 5,12,95 8,87 25,00 4,79,08 
Urappakkam - Guduvancheri - Road under bridge in lieu of level fada Deposit 5,12,95 
crossing No 40 

68 meang - mipan UMEE do un qaum si. 43 $ set ut af S.Fund 5,19,04 2,83,44 50,00 1,85,60 
ASH YA 


Shoranur - Ernakulam - Road over bridge in lieu of level crossing No 
43 near lrinjalakuda 


69 wrerpdl- wmm H. 48 d; set aut Wa YA si ff S.Fund 4,94,35 2,85,17 50,00 1,59,18 
Chalakudi - Road over bridge in lieu of level crossing No 48 

70 AANEEN - siege - WUE a. 4 db aa SUN Wem YA suffi S.Fund 5,63,20 55,00 25,00 4,83,20 
Villivakkam - Korratur - Road over bridge in lieu of level crossing No4 ferr Deposit 5,63,20 

71 famem - Reeg - wu a. 6 35 set Prae Wem YA diffi S.Fund 2,74,70 5,46 25,00 2,44,24 
Wimco Nagar - Tiruvottiyur - Road under bridge in lieu of level fada Deposit 2,74,70 
crossing No 6 

72 QER - AER - WWW d.33 $ qct aut Wem YA ate S.Fund 5,31,70 50,46 25,00 4,56,24 
Perungalathur - Vandular - Road over bridge in lieu of level crossing fada Deposit 5,31,70 
No 33 

73 agg - dona - waa a. 303 & qct aunt Wem YA Hafa S.Fund 5,41,90 1,76,22 60,00 3,05,68 
Mayiladuturai - Thanjavur - Road over bridge in lieu of level crossing 
No 303 

74 Sa dee aa - WAI H. 12 3p sect Gul Weg YA afta S.Fund 4,93,44 93,37 60,00 3,40,07 


Chennai Central - Tiruvellore - Road over bridge in lieu of level 
crossing No 12 


75 Wes - quiis -wWum a. 73 35 seb HA us YA ES S.Fund 4,41,18 1,41,73 60,00 2,39,45 


Pullampady - Thamman Road - Road over bridge in lieu of level 
crossing No 73 





76 aili - UTES CTSA - RAUR .49 Saat Sa ass eT cif S.Fund 4,30,70 1,20,30 30,00 2,80,40 
Polachi Pudunagaram - Palghat Town - Road over bridge in lieu of fada Deposit 
level crossing No 49 

77 aagana - uifzedív - mum vi.39 & sect aut wea YA iffi S.Fund 5,13,40 15,46 40,00 4,57,94 
Chinnababusamudram - Pondicherry - Road over bridge in lieu of Haa Deposit 5,13,40 
level crossing No 39 

78 fusrarquueu - uifzedífr - maan 8.43 v 35 set HU ASH YA cif S.Fund 5,13,40 15,46 40,00 4,57,94 
Chinnababusamudram - Pondicherry - Road over bridge in lieu of Haa Deposit 5,13,40 
level crossing No 43-A 

79 aaa - uifzedfv - ara 07 & aac out we YA afta S.Fund 5,13,40 15,00 40,00 4,58,40 
Chinnababusamudram - Pondicherry - Road over bridge in lieu of fada Deposit 5,13,40 
level crossing No 47 

80 emu uré - wmm u.32-u aie 685-4 35 aa Gut wes YA a fate S.Fund 7,24,00 25,00 40,00 6,59,00 
Melpakkam Yard - Road over bridge in lieu of level crossing No 32-A fév Deposit 7,24,00 


& level crossing No 685-B 





6.2.7 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires gs x. ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wel enm 2006-07 $ sit — 2007-085 HAT eT 
a/ ama / Latest KAINI wea Rea ga 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


uga WA cares -a/a uem Yet / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
81 Red -ag Aaa - waan H. 363 $ aae HU wem YA aah S.Fund 4,23,90 1,65,52 60,00 1,98,38 
Dindigul - Madurai - Road over bridge in lieu of level crossing No 363 


82 ng? - dere Us - WAU H 360 35 set Sul We YA afar S.Fund 2,7621 1,92,86 60,00 23,35 
Madurai - Pelanadu Road - Road over bridge in lieu of level crossing 
No 360 

83 We -aag mum d. 129 d; act sud Wem YA diffi S.Fund 3,56,96 44,14 27,00 2,85,82 


Erode - Podanur - Road over bridge in lieu of level crossing No 129 


84 Ris - Uh - www d. 126 à aa ufi Wem YA diffi S.Fund 3,06,22 8,99 60,00 2,37,23 
Erode - Podanur - Road over bridge in lieu of level crossing No 126 


85 an - Re - waa a. 913 sect Hat Wed YA iffa S.Fund 3,27,35 68 83,00 2,43,67 
Jolarpettai - Erode - Road over bridge in lieu of level crossing No 91 


86 RIS - Tar - WAU a. 128 à; set wa We YA afar S.Fund 3,56,17 31,92 50,00 2,7425 
Erode - Podanur - Road over bridge in lieu of level crossing No 128 


87 wei - Rie - mun a. 90 3; gael free waa YA cif S.Fund 3,86,70 70,56 35,00 2,81,14 
Jolarpettai - Erode - Road under bridge in lieu of level crossing No 90 


88 agents - RaR - WAU d. 31 Haast Sut wes qer(déen) SAT S.Fund 4,62,60 1,29 21,00 4,40,31 


Pudukkad - lrinjalakuda - Road over bridge lieu of level crossing No 
31 (Nandikkara) 


89 PET- WAU 6.37 db seb uuum YA sif S.Fund 4,22,78 61,72 25,00 3,36,06 
Karur - Road over bridge in lieu of level crossing No 37 
90 sep-W - aiaa eT aa H. 145 $ aa xu wemua || Bü S.Fund 4,51,33 82,40 60,00 3,08,93 


Irugur - Podanur - Road over bridge in lieu of level crossing No 145 
near Coimbatore 


91 dw feet - VER - WAU 8.192 3; act at Wem YA cif S.Fund 5,81,01 2,50,84 28,00 3,02,17 
West Hills - Ellattur - Road over bridge in lieu of level crossing No 
192 

92 TARR - Pigre - wu 199 35 set aut Bes YA cif S.Fund 6,06,41 1,91,17 32,00 3,83,24 


Elattur - Quilandi - Road over bridge at level crossing No 199 


93 wem: ma, MAA ei. 196 $ gael Ha HSH YA ate S.Fund 4,99,29 1,70,89 27,50 3,00,90 
Elattur - Quilandi - Road over bridge at level crossing No 196 


94 faid - afe - vmm 9.206 & aet at wem YA cif S.Fund 6,09,96 91,84 27,50 4,90,62 
Quilandi - Tikkoti - Road over bridge in lieu of level crossing No 206 


95 wafaa - uarie - WAU d. 232 db geet HUA ASP YA a fate S.Fund 6,25,79 1,11,38 32,00 4,82,41 
Dharmadam - Etakkot - Road over bridge at level crossing No 232 


96 QARN - UO - WATE 5.238 35 HA KIA NER YA diffi S.Fund 5,11,00 12,48 21,00 4,77,52 
Etakkot - Cannanore - Road over bridge at level crossing No 238 


97 YAA - HUI - WATT 3.239 35 set SU ASH YA cif S.Fund 5,11,00 11,23 21,00 4,78,77 
Etakkot - Cannanore - Road over bridge at level crossing No 239 


98 aieia etek are - «lesa - WAU .269 & quet Hat Wed YA si ff S.Fund 5,11,00 10,83 21,00 4,79,17 


Cochin Harbour Yard - Nileshwar - Road over bridge at level crossing 
No 269 


6.2.8 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera UFA? at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wel enm 2006-07 $ sit — 2007-085 HAT eT 
a/ ama / Latest KAINI wea Rea ga 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


Wem AA cals -a/a uem Yet / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
99 AeA - PETS - WHO 4.272 & geet aul ASH YA alah S.Fund 5,11,00 8,82 27,50 4,74,68 
Nileshwar - Kanhangad - Road over bridge at level crossing No 272 


100 Weeds - Re - Waa a. 116 3; act Sat Wem YA afar S.Fund 4,11,00 76,88 60,00 2,7442 
Jolarpettai - Erode - Road over bridge in lieu of level crossing No 116 


101 demr- Age oa - AIR a. 9 3; aeta wem YA differ S.Fund 4,25,42 1,25,93 60,00 2,39,49 
Salem - Mettur Dam - Road over bridge in lieu of level crossing No 9 


102 aifaatrafa - Read - AMR d. 485 d; TTA HAA ase YA sib S.Fund 5,58,01 63,72 60,00 4,34,29 


Vanchimaniyachchi - Tirunelveli - Road over bridge in lieu of level 
crossing No 485 


103 Mwali - PAR - KAM H. 67 35 seb BU MSH YA diffi S.Fund 2,64,42 1,18,51 53,00 92,91 
Shoranur - Ernakulam - Road over bridge in lieu of level crossing No 
67 

104 arene - AUA -GTHUR 4.13 R geet ud Wee YA cif S.Fund 2,54,26 84,54 60,00 1,09,72 
Wadakkancheri - Mulagunnathukavu - Road over bridge in lieu of fada Deposit 5,71,60 
level crossing No 13 

105 tear - amg - uum 8.261 & aac aufi Wem YA differ S.Fund 5,12,60 1,29 21,00 4,90,31 
Payyanur & Thrikkarippoor - Road over bridge in lieu of level crossing 
No 261 

106 egar mamaa - ara si. 437 d; set aut Wo YA cir S.Fund 5,41,90 141,62 30,00 3,70,28 


Virudhunagar - Vanchimaniyachchi - Road over bridge in lieu of level 
crossing No 437 


107 tele - peor - ara d. 177 35 set aut We YA iffi S.Fund 4,07,37 1,82,38 27,50 1,97,49 
Feroke - Kallayi - Road over bridge in lieu of level crossing No 177 


108 Mwali - wore KA d. 54 db aact sut Wee YA iffi S.Fund 2,92,91 87,54 60,00 1,45,37 
Shoranur - Ernakulam - Road over bridge in lieu of level crossing No 
54 

109 arerét -reien WA - uum H. 234 35 set Ho ASH YA cif S.Fund 4,28,74 90,45 25,00 3,13,29 
Valadi - Pichchandar Koil - Road over bridge in lieu of level crossing 
No 234 

110 fme - aR - BAU 5.172 & set aut Wa YA cif S.Fund 5,12,40 22,79 30,00 4,59,61 
Tirur - Tanur - Road over bridge in lieu of level crossing No 172 frena Deposit 5,12,40 

111 sem - ae (Esitech) - wmm 3.217 $ sect aut Wc YA afar S.Fund 4,82,10 7,79 27,50 4,46,81 


Badagara & Mahe (Kunjipally) - Road over bridge in lieu of level 
crossing No 217 


112 wem - uet - mun «i 274 Haa Ha ASH YA sif S.Fund 6,07,70 11,29 30,00 5,66,41 
Kanhangad - Pallikere - Road over bridge in lieu of level crossing No 
274 

113 so - geui i ure wa ui EE =| ufu S.Fund 7,42,10 1,49 21,00 7,19,61 
YA 


Shoranur - Ernakulam - Road over bridge in lieu of level crossing No 
71 near Idappalli 


114 RR - WATR d.139 & aa Ut Wem YA diffi S.Fund 5,94,70 1,00 21,00 5,72,70 
Somanur - Road over bridge in lieu of level crossing No 139 fadi Deposit 5,94,70 

115 garager - mape - waa W. 45 & set suit Weg YA cif S.Fund 5,94,70 Mi 21,00 5,73,70 
Irinjalkuda - Chalakkudi - Road over bridge in lieu of level crossing No Aaa Deposit 4,62,60 
45 

116 Regar - aiaa - ara 9.439 & geet wal SH YA dafa S.Fund 5,46,20 1,98 60,00 4,84,22 


Virudhunagar - Vanchimaniyachchi - Road over bridge in lieu of level 
crossing No 439 





6.2.9 
aàr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wel enm 2006-07 $ sit — 2007-085 HAT eT 
d amd / Latest Test — Wegfad Remp eq 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


"em WA cares -a/a uem 19 / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
117 aa - PA - WAU H. 2 3b set au Wem YA sif S.Fund 5,24,32 1,05 21,00 5,02,27 


Ernakulam - Quilon - Road over bridge in lieu of level crossing No 2 


118 deci - sare fae - uum H. 228 d set uit Wc YA a ate S.Fund 5,51,00 1,29 21,00 5,28,71 
Tellicherry - Jagannatha Temple - Road over bridge in lieu of level freni Deposit 5,51,00 
crossing No 228 

119 wemet- Refan wie - vmm vi. 84 35 act out we YA cif S.Fund 5,31,91 2,47,39 40,00 2,44,52 


Palakarai - Tiruchchirappalli Fort - Road over bridge in lieu of level 
crossing No 84 


120 uia - apan - KA 0.276 $ sect SU ASH YA iffi S.Fund 3,56,97 743 21,00 3,28,54 
Pallikara - Kotikulam - Road over bridge in lieu of level crossing No fada Deposit 5,76,10 
276 

121 geuh - uvirperg - UAIR H. 69-0 35 set ut We YA a ate S.Fund 5,90,10 1,00 21,00 5,68,10 
Idapalli - Ernakulam - Road over bridge in lieu of level crossing No 69- Rau Deposit 5,71,60 
A 

122 areal - we Ret (fast TR) - TAU .52 $ cat at wes qe HAA S.Fund 4,62,60 1,78 21,00 4,39,87 


Chalakudi - Karukkutti (Divine Nagar) - Road over bridge in lieu of 
level crossing No 52 


123 gfererpzr- areal (Achar - WAU .46 sat SU ae ue WA S.Fund 5,46,10 1,40 21,00 5,23,70 


Irinjalkuda & Chalakkudi (Vellanchira) - Road over bridge in lieu of 
level crossing No 46 


124 Mwali - wuipern - UAIR H. 64 3p rct Sul We YA cif S.Fund 5,38,40 1,00 21,00 5,16,40 


Shoranur - Ernakulam - Road over bridge in lieu of level crossing No 
64 


125 yiga - RAR - mum si. 76-21} sect st ASH YA iffi S.Fund 5,24,32 1,00 21,00 5,02,32 


Ernakulam - Tirunettur - Road over bridge in lieu of level crossing No 
76 T 


126 eang - HN - Hun d. 174 d aac Sa gE YA dif S.Fund 5,70,60 1,10 20,50 5,49,00 


Shoranur - Mangalore - Road over bridge in lieu of level crossing No 
174 


127 weave - rre - HUN. 171 35 seb SH ass YA aay S.Fund 4,25,47 2,48,65 28,00 1,48,82 


Shoranur - Mangalore - Road over bridge in lieu of level crossing No 
171 


128 wwapfz- simmer - WAAR a. 59 35 set audi We YA sif S.Fund 5,18,00 1,00 21,00 4,96,00 
Karukutti - Angamali - Road over bridge in lieu of level crossing No 59 


129 vaa - KATAJA - WAU Wi 14 3 seb So Wem YA iffi S.Fund 5,11,95 1,00 21,00 4,89,95 


Punkunnam - Mulagunnathukavau - Road over bridge in lieu of level 
crossing No 14 


130 pepi- immi- ara 8.19 $ aA sa Weg YA Hafa S.Fund 4,96,10 1,00 21,00 4,74,10 
Karukutti - Angamali - Road over bridge in lieu of level crossing No 19 


131 Rema - WWW & 170 & wars uv ub HSH YA Hafa S.Fund 5,11,95 50 20,50 4,90,95 
Thirunavaya - Road over bridge in lieu of level crossing No 170 


132 aeiae - dee feet AT - TAI a 185 $ aa aaga HAA S.Fund 5,60,45 79 20,50 5,39,16 
YA 


Calicut - West Hill (Amalapuri) - Road over bridge in lieu of level 
crossing No 185 


133 aem - Hai (feat) AA 216 35 set aut Tew YA afte S.Fund 6,38,95 7,50 27,50 6,03,95 


Badagara - Mukali (Kinaiti) - Road over bridge in lieu of level crossing 
No 216 





6.2.10 
afar Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation «eru Tent 2006-073; it 2007-08% FA I PA 
a./ amd / Latest Test — Wegfad Remp eq 
Item Anticipated Ræ / Outlay — /Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


"em AA Cnr uem Yet / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
134 "ré - aA - mum i 226 $ aact Hatt Wes YA cif S.Fund 5,28,95 1,29 21,00 5,06,66 
Mahe - Tellecherry - Road over bridge in lieu of level crossing No 226 


135 moun - Hou shart - WAAN d 241 aa su wem YA dafa S.Fund 5,70,20 1,29 21,00 5,47,91 


Cannanore - Cannanore South - Road over bridge in lieu of level 
crossing No 241 


136 Qag - Aeta - ara H 268 d; set Set wem YA Hafa S.Fund 5,75,20 1,00 21,00 5,53,20 
Cheravattur - Nileshwar - Road over bridge in lieu of level crossing No 
268 

137 gR - wigerét- wmm H.201 35 aa HU ASH YA a ate S.Fund 5,87,60 1,00 21,00 5,65,60 
Elattur - Quilandi - Road over bridge in lieu of level crossing No 201 fada Deposit 5,76,10 

138 AUT - wmm d.100 $ aa audi Wem YA dif S.Fund 3,79,84 1,11,91 50,00 2,17,93 
Morrappur - Road over bridge in lieu of level crossing No 100 

139 urere - Ure SISA - HUN *.52 db seb SU ASH YA cif S.Fund 5,55,40 2,00 30,00 5,23,40 
Palghat - Palghat Town - Road over bridge in lieu of level crossing No Aaa Deposit 5,74,60 
52 

140 am - Haris - waa 5.541 3; qct aut We YA cif S.Fund 5,87,60 25,00 60,00 5,02,60 
Quilon - Mayyanad - Road over bridge in lieu of level crossing No 541 — ferr Deposit 5,76,10 

141 Weg - PA - WHUR 5.33 & set Hot Wem YA cif S.Fund 5,50,00 1,00 60,00 4,89,00 
Ettumanoor - Quilon - Road over bridge in lieu of level crossing No 33. Rea Deposit 5,50,00 

142 qa ame - gt - ub ue YA 1480 at Gara cif S.Fund 4,76,40 1,25,00 50,00 3,01,40 
Ellis Nagar - Madurai - Reconstruction of road over bridge No 1480 fada Deposit 7,28,40 

143 siga - maza - wae 9.36 35 set aufi Wem YA si ff S.Fund 5,50,00 1,00 50,00 4,99,00 
Kottayam - Chingavanam - Road over bridge in lieu of level crossing fida Deposit 5,50,00 
No 36 

144 MAFIA - PEPR - WIR 9.50 $ set smit Wa YA cif S.Fund 2,96,95 1,00 21,00 2,74,95 
Chalakkudy - Karukutty - Road over bridge in lieu of level crossing No — ferr Deposit 2,96,95 
50 

145 "er -faeeflarep- wad 1} et uy sub We YA cif S.Fund 7,35,20 5,00 25,00 7,05,20 


Perambur - Villivakkam - Road over bridge in lieu of level crossing No 
1 


146 cameras -iwapüe - waa a. 13b aat ud Wed YA cif S.Fund 5,50,40 5,00 50,00 4,95,40 
Vyasarpadi - Korukkupet - Road over bridge in lieu of level crossing fada Deposit 5,50,40 
No 1 

147 sfa fret ai - aaa d 2 & act MAA Wed Uer iffi S.Fund 5,16,20 5,00 50,00 4,61,20 
Basin Bridge - Korukkupet - Road under bridge in lieu of level fada Deposit 5,16,20 
crossing No 2 

148 Ga marh? - aac - Wao a 5 3 aac Pract Wu YA afar S.Fund 3,84,20 5,00 50,00 3,29,20 
Chennai Beach - Washermanpet - Road under bridge in lieu of level Haa Deposit 3,84,20 
crossing No 5 

149 maa - MEER - wmm a 40 5 set wut Wes YA iffi S.Fund 6,26,70 1,00 50,00 5,75,70 
Mahendravadi - Sholighur - Road over bridge in lieu of level crossing fada Deposit 6,26,70 
No 40 

150 faeeflaaenn - stare - HUMO 2 dom UY rae Wem YA ife S.Fund 5,50,90 10,00 40,00 5,00,90 
Villivakkam - Ambattur - Road under bridge in lieu of level crossing No Rea Deposit 5,50,90 
2 

151 aaga - Awa - waa H. 5750 d; qct aut Wem YA sif S.Fund 5,65,95 10,00 50,00 5,05,95 


Murkkunpuzha - Trivandrum - Road over bridge in lieu of level 
crossing No 575-A 


152 yaaan - HAUR a. 28 & set Ha Web YA cif S.Fund 5,67,45 10,00 25,00 5,32,45 
Pudukkad - Road over bridge in lieu of level crossing No 28 





6.2.11 
afar Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"Wo aa Parties. amean Allocation adean TIT 2006-0757 2007-08} FARFA 
a/ ama / Latest — qasaqa wea Rea gA / 
Item Anticipated Ræ / Outlay /Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
uga WA cni -a/a ass Yt / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
153 adf - fieatagen - waa d. 578 d; sat wu We YA aff S.Fund 5,98,55 10,00 25,00 5,63,55 
Kochuveli - Trivandrum - Road over bridge in lieu of level crossing No 
578 
154 aaan - ASSENT - WAAR H. 6  aact Hat Wes YA iffi S.Fund 5,67,20 10,00 27,00 5,30,20 


Vallattolnagar - Wadakancherry - Road over bridge in lieu of level 
crossing No 6 


155 acetone - ASH - HUND. 7 act Hat Wes YA iffi S.Fund 6,02,95 10,00 27,00 5,65,95 


Vallattolnagar - Wadakancherry - Road over bridge in lieu of level 
crossing No. 7 


156 sizdkpemr -PRE - Hun H. 280 $ mctu wem YA a ate S.Fund 5,47,90 8,87 27,00 5,12,03 
Kottikulam - Kasargod - Road over bridge in lieu of level crossing No — ferr Deposit 5,47,90 
280 

157 Soren - AAA - MATT 3.289 $ TA HU We YA si ff S.Fund 5,47,90 8,87 30,00 5,09,03 
Uppala - Majeshwar - Road over bridge in lieu of level crossing No faga Deposit 5,47,90 
289 

158 Yema - TATE - GAOT d.dL.518 $ set aut Web YA sif S.Fund 5,47,90 8,87 25,00 5,14,03 
Edamann - Punalur - Road over bridge in lieu of level crossing No V- — fév Deposit 5,47,90 
518 

159 Mama deze - AMA - HU d.2 & aae aul Wem YA si ff S.Fund 5,47,90 8,87 70,00 4,69,03 
Trivandrum Central - Nemom - Road over bridge in lieu of level at Deposit 5,47,90 
crossing No 2 

160 WA leer - WAAR :.554 d; Ta HU Wem YA sir S.Fund 5,67,45 8,87 1,20,00 4,38,58 
Paravoor - Quilon - Road over bridge in lieu of level crossing No 554 aq Deposit 5,67,45 

161 fef rr - fireann - unum d.14 & set aot Wes YA sif S.Fund 5,47,90 8,87 1,20,00 4,19,03 
Tiruninravur - Tiruvallur - Road over bridge in lieu of level crossing No eta Deposit 5,47,90 
14 

162 Ieee - UKAWA - WHUR d.5 $ set HU ASH YA diff S.Fund 5,47,90 8,87 50,00 4,89,03 
Korattur - Pattaravakkam - Road over bridge in lieu of level crossing fà Deposit 5,47,90 
No5 

163 RARR - vate - HAUR HA d a aA Weg YA cif S.Fund 6,26,70 8,87 50,00 5,67,83 
Tiruvottiyur - Ennore - Road over bridge in lieu of level crossing No4 fae Deposit 6,26,70 

164 mng rm - Ridena afaa- AU 6.47 Saat ot wem qe uu S.Fund 8,12,70 8,87 50,00 7,53,83 
Maraimalai Nagar - Singaperumal Roil - Road over bridge in lieu of fat Deposit 8,12,70 
level crossing No 47 

165 Saga - MAASI - AAR 5.257 $ set HU Wem YA afar S.Fund 5,47,90 8,87 27,00 5,12,03 
Kannapuram - Pavangadi - Road over bridge in lieu of level crossing fàg Deposit 5,47,90 
No 257 

166 Aidt - eaten - aaan 6.230 d; set Ha agh YA Hafa S.Fund 5,47,90 8,87 29,50 5,09,53 
Tellicherry - Dharmadam - Road over bridge in lieu of level crossing fada Deposit 5,47,90 
No 230 

167 RRA - Af - aaa 9.105 $ aa Sal Wa YA iffi S.Fund 6,71,70 8,87 21,00 6,41,83 
Buddireddipatti - Bommidi - Road over bridge in lieu of level crossing fada Deposit 6,71,70 
No 105 

168 Warts - WAAR 5.143 $ set stt em YA dif S.Fund 6,91,70 8,87 21,00 6,61,83 
Sulur Road - Road over bridge in lieu of level crossing No 143 fada Deposit 6,91,70 

169 Witter - uteerreft wi. AT W.118 35 sect Hat wem uer ERE S.Fund 5,50,20 8,87 50,00 4,91,33 
Gomangalam - Pollachi Jn - Road over bridge in lieu of level crossing àT Deposit 5,50,20 
No 118 

170 freue - referee F.- WGI Sat at wem ue du S.Fund 5,62,00 8,87 50,00 5,03,13 
Villupuram - Tiruchchirappalli Jn - Road over bridge in lieu of level frena Deposit 5,62,00 


crossing No 170 





6.2.12 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufvetaferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








# Peen/Patiular mde! Allocation. — MT eT 2006-0735 aia 2007-08} FARRA 
a/ ama / Latest KAINI wea Rea ga 
Item Anticipated Ræ / Outlay /Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
uga WA Hrd -a/a wee Yt / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
171 aian- ÙR- WR d.21 35 aaa Gel aes uet dafa S.Fund 5,62,20 8,87 21,00 5,32,33 
Coimbatore - Pathanur - Road over bridge in lieu of level crossing No — eta Deposit 5,62,20 
21 
172 gem -fuenig- WI d.6 3; act sut wem YA iffi S.Fund 5,68,45 8,87 21,00 5,38,58 
Irugur - Pilamedu - Road over bridge in lieu of level crossing No 6 fea Deposit 5,68,45 
173 sufre - RARAN. - WHum .32 d aa HU We YA cif S.Fund 6,01,20 8,87 50,00 5,42,33 
Eraniel - Nagercoil Jn - Road over bridge in lieu of level crossing No fada Deposit 6,01,20 
32 
174 FER - wae 6.144 d; set suit NER YA cif S.Fund 5,25,70 8,87 21,00 4,95,83 
Irugur - Road over bridge in lieu of level crossing No 144 freni Deposit 5,25,70 
175 QR - ISARA - WATR d.309 $ act uit wem YA sif S.Fund 6,23,20 8,87 50,00 5,64,33 
Budalur - Avyanapuram - Road over bridge in lieu of level crossing No Rea Deposit 6,23,20 
309 
176 Renae aren’ - efen Tea - WAU d.87 d aac eta S.Fund 5,66,40 8,87 40,00 5,17,53 
Hem Uer 
Tiruchchirappalli Palakkarai - Tiruchchirappalli Goods - Road over frena Deposit 5,66,40 
bridge in lieu of level crossing No 87 
177 RER - A - Wa 9.135 $ set aut ASH YA cif S.Fund 5,34,20 8,87 50,00 4,75,33 
Serandanur - Penrotti - Road over bridge in lieu of level crossing No fada Deposit 5,34,20 
135 
178 wee ani. WAI d.21 $ seb HS ASH YA sif S.Fund 6,88,50 8,87 50,00 6,29,63 
Kadambattur - Tiruvalangadu - Road over bridge in lieu of level fada Deposit 6,88,50 
crossing No 21 
179 Aami - NAE - BAT .502 & qct Sut wc YA ifi S.Fund 5,45,70 8,87 27,00 5,09,83 
Tenkasi - Shencottah - Road over bridge in lieu of level crossing No fada Deposit 5,45,70 
502 
180 aR- feather aster - wu 8.366 $ aae audi Wes YA sif S.Fund 7,58,50 8,87 50,00 6,99,63 
Madurai - Tiruparankundaram Siding - Road over bridge in lieu of fada Deposit 7,58,50 
level crossing No 366 
181 mem - euq - Wau 6.88 d; set ut wem YA iffa S.Fund 5,48,20 8,87 21,00 5,18,33 
Jolarpettai - Tirupathur - Road over bridge in lieu of level crossing No eta Deposit 5,48,20 
88 
182 Hee Wa - piu aet - Hun H166 3; set HU Wem YA afar S.Fund 5,33,20 8,87 50,00 4,74,33 
Cuddalore Port - Copper Quarry - Road over bridge in lieu of level Haa Deposit 5,33,20 
crossing No 166 
183 Ham - aad - WAU d.7 & Bact HU Ws YA afta S.Fund 8,44,95 8,87 50,00 7,86,08 
Ambattur - Avadi - Road over bridge in lieu of level crossing No 7 fada Deposit 8,44,95 
184 aad- gifs - qa d.9 d; set Sa wesw YA si ff S.Fund 9,48,20 8,87 50,00 8,89,33 
Avadi - Pattabiram - Road over bridge in lieu of level crossing No 9 fada Deposit 9,48,20 
185 deem - Tao - waa 9.37 & set audi Weg YA diffi S.Fund 4,98,20 8,87 27,00 4,62,33 
Vandalur - Guduvancheri - Road over bridge in lieu of level crossing fidi Deposit 4,98,20 
No 37 
186 ware - fifsara - wmm 6.92 & sect ud Wem YA iffi S.Fund 5,37,20 8,87 25,00 5,03,33 
Panchalam - Tindivanam - Road over bridge in lieu of level crossing fada Deposit 5,37,20 
No 92 
187 Wer - aet ÙS - aR H.45-q a 45-44 seebxuWbuebue WA S.Fund 9,43,55 8,87 20,00 9,14,68 
Marudalam - Walajah Road - Road over bridge in lieu of level fada Deposit 9,43,55 
crossing No 45-A & 45-B 
188 sada MAMA - WATT d.05 d seb HU ASH YA iffi S.Fund 5,21,45 8,87 25,00 4,87,58 
Udumalaipettai and Gomangalam stations - Road over bridge in lieu fada Deposit 5,21,45 


of level crossing No 95 
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Thanjavur (Yard ) - Road over bridge in lieu of level crossing No.304 Rai Deposit 5,44,00 


"Cw aa Paris... amea Allocation adane 2000-07 mala 2007-08 PAREA 
a/ ama / Latest — qe agma wea Rea ao 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
"ed WR PA maa ase Tet / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
189 difeande - kaaa - ara 4.3 d; set aut We YA alah S.Fund 5,76,70 8,87 25,00 5,42,83 
Tondiarpet - Tiruvottivoru - Road over bridge in lieu of level crossing 
No 3 
190 2.5 arte WA HA AMA & wed Ort ate S.Fund i , 3,54,00 
Works costing below Rs.2.5 crore each 
wii - wa P / Total-Works in Progress fafa S.Fund 5 2 56,90,00 
a- Wim / B- New Works 
191 gery -NR - BAIR .146 3 set HUA we YA differ S.Fund 5,98,00 - 2,00 5,96,00 
Irugur - Podanur - Road over bridge in lieu of level crossing No.146 
192 Sasi rege - WaR 4.130 & rct audi Wem YA differ S.Fund 6,77,00 ʻ 2,00 6,75,00 
Uthukuli - Tirupur - Road over bridge in lieu of level crossing No.130 fea Deposit 6,78,00 
193 MAMA wet - arded AAA 9.328 $ aa Hatt Wes YA dafa S.Fund 5,44,00 s 2,00 5,42,00 
Kodaikanal Salai - Vadipatti - Road over bridge in lieu of level fae Deposit 5,45,00 
crossing No.328 
194 did STR ASS - eer -AAR 8.18 dp seb HS SH YA sif S.Fund 5,51,00 is 2,00 5,49,00 
St. Thomas Mount - Pallavaram - Road over bridge in lieu of level fada Deposit 5,52,00 
crossing No.18 
195 id SITTH ASS UMA -AAIR i.20 3 maet Wl ASH YA iffi S.Fund 5,51,00 4 2,00 5,49,00 
St. Thomas Mount - Pallavaram - Road over bridge in lieu of level fàg Deposit 5,52,00 
crossing No.20 
196 Way -aman d. 58 & act aub Wem YA diffi S.Fund 7,34,00 s 2,00 7,32,00 
Puttur - Road over bridge in lieu of level crossing No.58 fea Deposit 7,35,00 
197 aa aka erst -aaan 2.248 $ set aut We YA qafa S.Fund 7,65,00 - 2,00 7,63,00 
Srirangam - Tiruchchirappalli Town - Road over bridge in lieu of level àa Deposit 7,65,00 
crossing No.248 
198 aifeueram (ars -anan di. 146 35 sect Get wen YA si fif S.Fund 6,34,00 " 2,00 6,32,00 
Vanchipalayam (Yard) - Road over bridge in lieu of level crossing fena Deposit 6,35,00 
No.134 
199 maanani (airs)- wan di.8135 set suit rem uer cif S.Fund 5,45,00 i 2,00 5,43,00 
Vaniyambadi (Yard) - Road over bridge in lieu of level crossing No.81 Aaa Deposit 5,45,00 
200 fret -da emma mse -AAIR d.l4 dp aa HO ASH YA sif S.Fund 5,64,00 is 2,00 5,62,00 
Guindi - St. Thomas Mount - Road over bridge in lieu of level fea Deposit 5,64,00 
crossing No.14 
201 swf -Rre -aan 8.133 3p aa HA ASH YA dafa S.Fund 5,47,00 “2 2,00 5,45,00 
Uthukuli - Tirupur - Road over bridge in lieu of level crossing No.133 Haa Deposit 5,47,00 
202 Ex MAI AAR 9.228 & set Ha ASH YA sif S.Fund 5,96,00 x 2,00 5,94,00 
Kattur - Lalgudi - Road over bridge in lieu of level crossing No.228 fada Deposit 5,96,00 
203 ware - MAE HAT 9.33 d; aa Ut Wem YA iffi S.Fund 6,17,00 - 2,00 6,15,00 
Kavarapettai - Gummidipundi - Road over bridge in lieu of level fàg Deposit 6,17,00 
crossing No.33 
204 REAR AR AA H. 7 3 aa Hot we YA si ffir S.Fund 5,80,00 x 2,00 5,78,00 
Tiruvottiyur - Ennore - Road over bridge in lieu of level crossing No.7 eta Deposit 5,80,00 
205 emg -aaan sent - uum 1 135 aa HU e YA Hafa S.Fund 5,47,00 ? 2,00 5,45,00 
Pilamedu - Coimbatore North - Road over bridge in lieu of level faena Deposit 5,48,00 
crossing No.11 
206 dmg (uré)- wmm 304% sect mut wem YA a fata S.Fund 5,43,00 £ 2,00 5,41,00 
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# Peen/Patiular mde! Allocation. — MT eT 2006-0735 aia 2007-08} FARRA 
a/ ama / Latest KAINI wea Rea ga 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
"Hed WA PA -aaia ase Tet / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
207 emg phar Gud -WHUR d. 9 d aa Sat Wem YA diffi S.Fund 5,47,00 is 2,00 5,45,00 
Pilamedu - Coimbatore North - Road over bridge in lieu of level fada Deposit 5,48,00 
crossing No.9 
208 seat - faveur -aaan .132 $ set Ha AEH YA dafa S.Fund 5,94,00 T 2,00 5,92,00 
Uthukuli - Tirupur - Road over bridge in lieu of level crossing No.132 fien Deposit 5,95,00 
209 gery - img - maan W.5 d aet HU Wem YA diffi S.Fund 5,47,00 P 2,00 5,45,00 
Irugur - Pilamedu - Road over bridge in lieu of level crossing No.5 fada Deposit 5,48,00 
210 IRA - gar - WAAR d.156 d; aa HU Wem YA dafa S.Fund 5,96,00 5 2,00 5,94,00 
Ulundurpet - Puvanur - Road over bridge in lieu of level crossing fada Deposit 5,96,00 
No.156 
211 wm -a7 Aug Wu d.13 & sepul Wem YA si ffir S.Fund 6,85,00 x 2,00 6,83,00 
Ennore - Attipattu - Road over bridge in lieu of level crossing No.13 fada Deposit 6,86,00 
212 qig FM AA 9.37 & sact HU Wem YA cif S.Fund 5,40,00 S 2,00 5,38,00 
Gummidipundi - Elavur - Road over bridge in lieu of level crossing fada Deposit 5,40,00 
No.37 
213 arate saa AA 4.36 & set dft ASH YA cif S.Fund 5,40,00 E 2,00 5,38,00 
Vandalur - Gudivancheri - Road over bridge in lieu of level crossing fada Deposit 5,40,00 
No.36 
214 ag- freuen mum 6.370 35 sat sit wea YA diff S.Fund 5,70,00 à 2,00 5,68,00 
Madurai - Tiruparankundram - Road over bridge in lieu of level faena Deposit 5,70,00 
crossing No.370 
215 faga ATA -aman si 486 Kaza Sut Asa YA cif S.Fund 5,30,00 id 2,00 5,28,00 
Milavattan - Tuticorin - Road over bridge in lieu of level crossing fada Deposit 5,30 
No.486 & 487 
216 we - frets mum a. 1 $ sect out wem YA iffi S.Fund 5,34,00 » 2,00 5,32,00 
Irugur - Pilamedu - Road over bridge in lieu of level crossing No.1 fada Deposit 5,84,00 
217 FER -füemig mum a. 8 $ ct sut wem YA si ff S.Fund 7,58,00 5 2,00 7,56,00 
Irugur - Pilamedu - Road over bridge in lieu of level crossing No.8 fada Deposit 7,58,00 
218 emg- aa AAA. 13 $ sect HU Wes YA sir S.Fund 6,40,00 s 2,00 6,38,00 
Pilamedu - Coimbatore North - Road over bridge in lieu of level fada Deposit 6,40,00 
crossing No.13 
219 kai -eann Wm d. 1 5 3; seb mud usb YA sir S.Fund 6,85,00 - 2,00 6,83,00 
Tiruninravur - Tiruvallur - Road over bridge in lieu of level crossing fada Deposit 6,86,00 
No.15 
220 AGUA - UFPA - WHUR d. 69 35 set HU Web YA sif S.Fund 5,51,00 T 2,00 5,49,00 
Madurantakam - Pakkam - Road over bridge in lieu of level crossing fida Deposit 5,52,00 
No.69 
221 anag -fardtara - waar H. 94 35 set audi Wem YA cif S.Fund 5,47,00 z 2,00 5,45,00 
Olakkur - Tindivanam - Road over bridge in lieu of level crossing fada Deposit 5,48,00 
No.94 
222 Werk Agent KA d.1513 aac autem YA afar S.Fund 5,80,00 » 2,00 5,78,00 
Podanur - Madukkarai - Road over bridge in lieu of level crossing fada Deposit 5,81,00 
No.151 
223 Yar - AEA - WIR H. 168 db aact sut rem uer dif S.Fund 5,30,00 E 2,00 5,28,00 
Puvanur - Virudachalam - Road over bridge in lieu of level crossing fad Deposit 5,30 
No.168 
224 Facet - arem HA H. 206 3; set HU ASH YAO sif S.Fund 5,96,00 3 2,00 5,94,00 
Silakkudi - Kallagam - Road over bridge in lieu of level crossing fada Deposit 5,96,00 


No.206 
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# aa Paris... amea Allocation qatar wea 2000-07 mai 2007-08} FAREA 
a/ arma / Latest — qe agma venfodoke ga 
Item Anticipated Ræ / Outlay — / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
"Wed WA cni mure wee Yt / ROAD SAFETY WORKS-ROAD OVER/UNDER BRIDGES. 
225 WRR - RAA - UAIR H. 93 $ set suit wem YA cif S.Fund 5,47,00 k 2,00 5,45,00 
Olakkur - Tindivanam - Road over bridge in lieu of level crossing fida Deposit 5,48,00 
No.93 
226 wu smit - raram - eum d. 279 d; act sut wem YA cif S.Fund 5,47,00 ? 2,00 5,45,00 
Samudrami - Manaparai - Road over bridge in lieu of level crossing fien Deposit 5,48,00 
No.279 
227 MR (ATS ) -AAIR H. 69 35 sacl Gul We YA Hafa S.Fund 5,47,00 E 2,00 5,45,00 
Vallathur (Yard) - Road over bridge in lieu of level crossing No.69 frena Deposit 5,48,00 
228 emer (ATS) «mum i. 66 35 set HU ASH YA iffi S.Fund 7,32,00 x 2,00 7,30,00 
Melalathur (Yard) - Road over bridge in lieu of level crossing No.66 fT Deposit 7,32,00 
229 Warm -MR - uum a. 181 35 set Hat We YA cif S.Fund 5,79,00 E 2,00 5,77,00 
Pennadam - Mathur - Road over bridge in lieu of level crossing fada Deposit 5,80,00 
No.181 
230 mr si. -AAR si. -ARIT H. 113 35 set aut We YA si faf S.Fund 6,00,00 7 2,00 5,98,00 
Magnasite Jn - Salem Jn - Road over bridge in lieu of level crossing àT Deposit 6,00,00 
No.113 
231 2.5 wg WA Ha emma & ua enit a ate S.Fund - & 2,60,00 
Works costing below Rs.2.5 crore each 
wis - aa Ha / Total-New Works Se S.Fund - P 3,40,00 
wig - Weg Gat ard -aAA ues YA / si ffir S.Fund ya -.  60,30,00 


Total-Road Safety Works-Road Over/Under Bridges. 


Yaaa adto / TRACK RENEWALS 
a- aaa / A - Works in Progress 
qui kataa aiisswi/ Complete Track Renewal 


232 daifsande facra are -Aia -5 feet (nt) ania DRF 2,17,76* 2,12,76 5,00 
Tondiarpet Marshalling Yard - CTR - 5 km (S) qr. R. 40,60 
233 aieia eris eiaa -itan - 3.033 feat, Agaa - 5.569 frat anf DRF 4,78,52 4,73,52 5,00 


(rit) a uté zxe aa a eni? aie OTT at aaa (29 42) 


Cochin Harbour Terminus - CTR - 3.033 km, TSR - 5.569 km (S) & 
repl. of points & crossing inside Port Trust area (29 sets) 


234 JÀ - aaa, Ter a areas - Ga ate - am - 6.525 fet gana DRF 5,37,40 5,07,40 30,00 
(m 
Chennai - Arakkonam, Gudur & Washermanpet - Chennai Beach - Eus R. 21,50 
CTR - 6.525 km (P) 
235 Ua - amaa - dietam -3.425 fait a Aamar -8 fort (m) anti DRF 6,70,87 4,99,00 1,71,87 
Chennai - Arakkonam - CTR - 3.425 km & TRR - 8 km (P) Eus R. 13,67 
236 wierd - éste - Mia - 30.232 feat a Aamann - 17.875 fidit enti DRF 35,89,92 35,69,92 20,00 
Gm 
Jolarpettai - Erode - CTR - 30.232 km & TRR - 17.875 km (P) a. R. 1,29,76 
237 aima - fere-terdfer - Mia - 5.39 feet a ctanvane - 3.71 ania DRF 5,05,74 4,55,74 50,00 
fait (at) 
Vanchimaniyachi - Tirunelveli - CTR - 5.39 km & TRR - 3.71 km (P) Eus R. 23,14 
238 Agureran - saisan - Mata -18.265 fait (ur) qenta DRF 6,73,58 2,55,00 4,00,00 18,58 
Mettupalaiyam - Udhagamandalam - CTR - 18.265 km (P) qT. R. 24,72 
239 Regis - akama - MA - 7.79 fast (nit) qa DRF 2,41,09 1,09,12 50 1,31,47 


Tiruturaipundi - Agastiampalli - CTR - 7.79 km (S) T. R. 33,44 
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"s faar / Particulars atiem / Allocation "err Went 2006-07 $ sit — 2007-08 3; P TT bc 
d/ ama / Latest KAINI aiana ao 
Item Anticipated Ræ / Outlay /Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
taaa matari / TRACK RENEWALS 
240 Ua mes - MAn - 4.2 figit a aman - 2.15 feet (m) (ers qan DRF 5,75,61 1,51,00 3,00,00 1,2461 
wags) 
Chennai - Gudur - CTR - 4.2 km & TRR - 2.15 km (P) (down line) 7. R. 13,59 
241 da ala - MAA - 6.355 feat, Rama - 2.5 fect a enia DRF 3,85,95 51,00 2,50,00 84,95 
Aaa -1.7 fidit (nit ) 
Chennai - Arakkonam - CTR - 6.355 km, TRR - 2.5 km & TSR -1.7km 7. R. 25,09 
(S) 
242 mwaa - eife - MA - 9.58 feet (rit ) enia DRF 3,47,73 1,70,00 1,50,00 27,73 
Mayiladuturai - Karaikkudi - CTR - 9.58 km (S) 7. R. 37,05 
243 aifaatrartea - ieda - AA -10.63 feat a zrsmesme- 0.4 fp gA DRF 8,20,00 1,51,00 3,00,00 3,69,00 
"ít (m) 
Vanchimaniyachchi - Tirunelveli - CTR - 10.68 km & TRR - 0.4 km(P) 1. R. 43,77 
244 sweep - MAR - victam - 9.52 fidit (an) qan DRF 9,97,31 1,60,00 3,00,00 5,37,31 
Arakkonam - Jolarpettai - CTR - 9.52 km (P) ES R. 24,88 
245 waana ea - victam - 5.72 frt (nit ) ania DRF 2,81,62 60,00 1,00,00 1,21,62 
Trivandrum Division - CTR - 5.72 km (S) qT. R. 18,04 
246 mam - dts - Mia -8.67 fart (m) qan DRF 9,03,35 1,10,00 4,00,00 3,93,35 
Jolarpettai - Erode - CTR- 8.67 km (P) kui R. 35,95 
247 aaa AI -MA -26.625 fit (m) ya DRF 32,33,31 1,00,00 11,00,00 20,33,31 
Arakkonam - Renigunta - CTR- 26.625 km (P) qT. R. 1,09,65 
248 dd - smt - MAM -13.49 fet (n) enia DRF 16,57,91 1,00,00 340,00 — 124791 
Chennai - Arakkonam - CTR - 13.49 km (P) Eus R. 36,12 
249 sweet Mari -ita - 6.59 fart (at) anf DRF 8,00,89 1,00,00 2,00,00 5,00,89 
Arakkonam - Jolarpettai - CTR - 6.59 km (P) QU. R. 27,14 
250 miega? -mpe (arg) -MA -7.396 fast Ù) HAA DRF 4,27,06 30,00 1,00,00 2,97,06 
Mayiladuturai - Karaikudi (Yards ) - CTR - 7.396 km (S) qT. R. 23,35 
251 Meme -da -ta -11.7 at (rit) qa DRF 6,44,96 50,00 1,00,00 4,94,96 
Pollachi - Podnaur - CTR - 11.7 km (S) Eus R. 36,93 
AUZA qatar Through Rail Renewal 
252 MAANA werd? -AIRA -12.09 fet (Ù ) eni DRF 3,46,02 3,41,02 5,00 
Arakkonam - Jolarpettai - TRR - 12.09 km (S) 
253 meang -nipan -AIRA -33.067 faeit (m) enia DRF 13,56,89 13,51,89 5,00 
Shoranur - Ernakulam - TRR - 33.067 km (P) 
254 mipan erectus aua -AIRA - 10.548 faxit (at) qan DRF 4,23,13 4,18,13 5,00 


Ernakulam - Trivandrum via Kottayam - TRR - 10.548 km (P) 
255 aaa aaga, PAIR -AMRA - 18.443 fast (Ù) qan DRF 4,84,70 2,74,04 2,00,00 10,66 


Ernakulam - Trivandrum via Kottayam - TRR - 18.443 km (S) 


256 da wate -faga -Aman -14.3fpdt (nit ) ania DRF 3,79,70 2,72,26 1,00,00 7,44 
Chennai Egmore - Villupuram - TRR - 14.3 km (S) 


257 x mer -Aman -17.4 feat (m) enia DRF 7,30,08 7,20,08 10,00 
Chennai - Gudur - TRR - 17.4 km (P) 

258 Tipan reatum, sume ARTAIR -AIRAN - 9.8 Fert a yan DRF 11,79,08 6,51,00 3,00,00 2,28,08 
Adam -18.786 rri (m) 
Ernakulam - Trivandrum via Kottayam - TRR - 9.8 km & TSR - 18.786 7. R. 1,16,92 


km (P) 
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"s faar / Particulars atiem / Allocation wel enm 2006-07 $ sit — 2007-085 HAT eT 
a/ ama / Latest KAINI aiana ao 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


Yawa mari / TRACK RENEWALS 
259 dat Ter -Ataman -5.599 fit (at) enia DRF 3,37,36 3,32,36 5,00 
Chennai - Gudur - TRR - 5.599 km (P) 


260 Kia -FER -AMAR -13.418 fidit (ur ) EE DRF 7,70,62 4,00,00 3,70,62 
Erode - Irugur - TRR - 13.418 km (P) 

261 kaaga Tiger -AIAR - 6.1 feat (m) anf DRF 3,43,02 51,00 2,92,02 
Trivandrum - Nagercoil - TRR - 6.10 km (P) 

262 uote Maana -AIAR - 6.81 feat (ur) anf DRF 3,82,86 51,00 2,00,00 1,31,86 
Ernakulam - Trivandrum - TRR - 6.81 km (P) 

263 yafana - ferearciengrn, sumar Hali - AIRA - 4.75 fadt (at) enit DRF 2,67,27 1,38,37 75,00 53,90 


Ernakulam - Trivandrum, via Alleppey - TRR - 4.75 km (P) 


264 meang -ipaa -AIA -28.98 favit (m) eni DRF 16,15,09 5,00,00 2,00,00 9,15,09 
Shoranur - Ernakulam - TRR - 28.98 km (P) 

265 sme Ma - AmA - 5 fidit (at ) anf DRF 3,08,75 1,00,00 1,00,00 1,08,75 
Arakkonam - Jolarpettai - TRR - 5 km (P) 

266 Rie -gap -Aman -7.15 feat (aT) HA DRF 4,50,81 50,00 1,50,00 2,50,81 
Erode - Irugur - TRR - 7.15 km (P) 

267 ue -meang -AIRA -24.627 fast (m) HAA DRF 17,35,47 50,00 7,00,00 9,85,47 
Podanur - Shoranur - TRR - 24.627 km (P) 

268 meang AA AIR -5.259 fari (ur) qa DRF 3,72,55 50,00 1,00,00 2,22,55 


Shoranur - Ernakulam - TRR - 5.259 km (P) 


3p weiter adto Through Sleeper Renewal 


269 yiga aT -39.86 feat (mr ) enia DRF 2,54,49 2,53,99 50 
Ernakulam - Chengannur - 39.86 km (P) EU R. 1,00,42 
270 mipan Freecom ser sigan -ATEA -19.801 feet (m) enia DRF 6,33,48 6,19,98 13,50 
Ernakulam - Trivandrum via Kottayam - TSR - 19.801 km (P) T. R. 81,65 
271 awaaga mwana Hata Aa -24.737 ft (at ) qan DRF 7,89,50 7,84,50 5,00 
Trivandrum - Nagercoil - Tirunelveli - TSR - 24.737 km (P) kui R. 96,30 
272 Mwa AT -ATAA -18.28 fart (at ) enia DRF 7,56,54 5,01,00 2,55,54 
Shoranur - Mangalore - TSR - 18.28 km (P) QU. R. 48,19 
273 Rts -frenet as -9.809 fadt (nit ) ania DRF 2,41,05 1,01,00 1,40,05 
Erode - Tiruchchirappalli - TSR - 9.809 km (S) a. R. 30,18 
274 Aas -ateen cheery -10 feft (nit ) qnia DRF 2,63,52 12,00 50,00 2,01,52 
Tenkasi - Quilom - TSR - 10 km (S) qr. R. 42,93 
275 we -fsa -Avaa -12.185 fret (m) ania DRF 5,69,64 1,51,00 4,18,64 
Karur - Dindigul - TSR - 12.185 km (P) a. R. 20,46 
276 mipan Frecuente aretuft -Aaa -16.3 fart (m) ania DRF 8,17,87 7,40,00 77,87 
Ernakulam - Trivandrum via Alleppey - TSR -16.3 km (P) qT. R. 36,93 
277 Tigan -freaciaue -Aran -5.84 feat (m) HAA DRF 2,82,06 51,00 2,31,06 
Ernakulam - Trivandrum - TSR - 5.84 km (P) 
278 aifaratranfea jana -Aran -7.919 fart (aT) enia DRF 3,12,88 1,01,00 2,00,00 11,88 
Vanchimaniyachchi - Tuticorin - TSR - 7.919 km (P) T. R. 32,61 
279 mipan -areetdt -adan Mai (M) -16.852 fft qenta DRF 8,55,00 40,00 1,00,00 7,15,00 


Ernakulam - Alleppey - Trivandrum - TSR - 16.852 km (P) T. R. 72,39 





6.2.18 
afar Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufvetaferat at ada, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires gs B.A ) (Figures in thousand of Rupees) 








# aa Paris... amea Allocation qatar wea 2000-07 mai 2007-08} FAREA 
a/ arma /Latest KAINI aiana ga 
Item Anticipated Ræ / Outlay — / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
Yaaa matari / TRACK RENEWALS 
280 aiana mia Aga - 9.5fereit (at ) enia DRF 4,40,64 30,00 50,00 3,60,64 
Vanchimaniyachi - Tuticorin - TSR - 9.5 km (P) ES R. 38,98 
281 amaga aa earam -8 fadt (m) ania DRF 4,45,25 30,00 2,15,25 2,00,00 
Nagercoil - Kanniyakumari - TSR - 8 km (P) Y R. 32,95 
frå Ballast 
282 famam dec -Adm -106.67 fart HAA DRF 4,74,29 4,69,29 5,00 
Trivandrum Division - TBR - 106.67 km 
283 ReRe a gt tact -Atam -127 feat HAA DRF 5,09,47 5,04,47 5,00 


Tiruchchirappalli 8 Madurai Divisions - TBR -127 km 


284 Ja tect -Ata -60 fart (45000 xra vit) ania DRF 2,84,95 51,00 2,33,95 
Chennai Division - TBR - 60 km (45000 cu m) 


285 uaaa Hea -Aa - 90 ari (67500 a vit) anf DRF 4,24,13 51,00 3,73,13 
Palghat Division - TBR - 90 km (67500 cu m) 


286 Remia nea -Aa -90 feat (67500 aa vit) ania DRF 4,2443 51,00 3,00,00 73,13 
Trivandrum Division - TBR - 90 km (67500 cu m) 


287 faetearrateet tect -Ata -80 rri (60000 az Fi) qan DRF 3,76,78 50,00 1,50,00 1,7678 
Tiruchchirappalli Division - TBR - 80 km (60000 cu m) 


mié q ORO Points & Crossings 


288 Hamasa a kana - AA (128 42) anf DRF 11,35,78 11,30,78 5,00 
Chennai, Palghat & Trivandrum - TTR (128 sets) a. R. 13,96 

289 da Aza MAANA -piè q UTI (25 Ge) qan DRF 2,50,43 2,50,18 25 
Chennai Central - Arakkonam - Points & crossings (25 sets) 

290 weave -qoiga -Piè a urea (49 82) anta DRF 3,82,71 3,82,46 25 
Shoranur - Ernakulam - Points & crossings (49 sets) 

291 mipan lea, Higa -éctan (71 Ae) qan DRF 3,93,02 2,54,09 1,38,93 
Ernakulam - Trivandrum via Kottayam - TTR (71 sets) 

292 xd ASA -Aeae (58 dz) qan DRF 5,05,07 4,66,00 39,07 
Chennai Division - TTR (58 sets) 

293 urere Hea -Aian (51 Ae) qan DRF 4,96,72 4,88,72 8,00 
Palghat Division - TTR ( 51 sets) qr R. 7,52 

294 da ze -AA (95 Ae) ania DRF 9,77,05 2,25,87 5,00,00 2,51,18 


Chennai Division - TTR (95 sets) 

295 urere Hea -AA (90 82) qan DRF 8,86,27 4,37,26 4,49,01 
Palghat Division - TTR (90 sets) 

296 kwatama Hec -AA (65 de) enia DRF 6,16,50 3,53,82 2,62,68 
Trivandrum Division - TTR (65 sets) 

297 da dec diame (1068 ) ania DRF 13,88,74 12,55,00 1,33,74 
Chennai Division - TTR (106 sets) 

298 Mmaams Hzc -mié a mur (69 Gz) enit DRF 10,42,16 6,50,00 3,50,00 42,16 
Palghat Division - Points & crossings (69 sets) 

299 faeatagrn Hec -i? a uru (52 dz) enia DRF 7,01,23 3,53,00 2,50,00 98,23 
Trivandrum Division - Points & crossings (52 sets) 


300 xh -rg -AA (52 Ae) eni DRF 11,02,28 1,00,00 3,05,95 6,96,33 
Chennai - Gudur - TTR (52 sets) 


6.2.19 
aàr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires gs x. ) (Figures in thousand of Rupees) 








"S far / Particulars atiem / Allocation wel enm 2006-07 $ sit — 2007-085 HAT eT 
a/ ama / Latest KAINI aiana ao 
Item Anticipated Ræ / Outlay — /Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
Ferra dieser / TRACK RENEWALS 
301 A -rR - Aam (56 Ae) HAA DRF 9,94,90 1,00,00 3,00,00 5,94,90 
Chennai - Gudur - TTR (56 sets) 
302 amatur MAFU -AA (42 Az) ya DRF 6,85,73 1,00,00 2,50,00 3,35,73 
Arakkonam - Jolarpettai - TTR (42 sets) 
303 urere Hea -AA (30 9e) a 2u Raa (62 aaa) enia DRF 5,97,28 1,00,00 3,00,00 1,97,28 
Palghat Division - TTR (30 sets) & trap switches (62 Nos) 
304 freatagra tect -AA (69 82) ania DRF 13,33,57 1,00,00 1,00,00 11,33,57 
Trivandrum Division - TTR (69 sets) 
srzi/ Others 
305 weeds -Rts -ffin a rem ar Aut dtc -186 feat ate gren? ST DRF 6,68,88 6,68,63 25 


Agatha -24.7 1 apt 


Jolarpettai - Erode - Through renewal of fittings & fastenings - 186 km 
& through renewal of welds - 24.71 km 


306 Mari -Rs mié a wir (69 de) a vireavvr HIZ (23 dz) qan DRF 7,02,75 6,62,75 40,00 
Jolarpettai - Erode - Points & crossings (69 sets) & Shoranur - Calicut 
(23 sets) 

307 urere a fader sect -efen a spem cr g adto -102 fast HAA DRF 3,93,03 3,83,03 10,00 


Palghat & Trivandrum Divisions - Through renewal of fittings & 
fasteningss - 102 km 


308 maan Hzc -AAA (5454 aaa) anta DRF 7,82,75 4,81,00 3,01,75 
Palghat Division - TBTR (5454 Nos) 


309 maan Asa -ATRA -60.054 facit qan DRF 2,55,02 1,83,33 71,69 
Palghat Division - TFR - 60.054 km 

310 kwataga tect -éistétan (2621 area) qan DRF 3,81,43 3,76,43 5,00 
Trivandrum Division - TBTR (2621 Nos) 

311 maA Hzc -ATRAN -73.739 frt qan DRF 3,33,23 28,23 3,00,00 5,00 
Palghat Division - TFR - 73.739 km 

312 urere Hzc -Ata (3430 aaa) ania DRF 5,97,54 3,22,18 2,00,00 75,36 
Palghat Division - TBTR (3430 Nos) 

313 kwataga asa -Aeta (5251 aga) qan DRF 7,95,26 2,12,28 2,50,00 3,32,98 
Trivandrum Division - TBTR (5251 Nos) 

314 urere Aza -ATRAN -95 feet en DRF 4,20,68 53,00 3,00,00 67,68 
Palghat Division - TFR - 95 km 

315 urere, freaeiquen a Wat Asa Lisaa -177.65 enia DRF 8,21,82 2,51,00 5,00,00 70,82 
Palghat, Trivandrum & Madurai Division - TWR - 177.65 km 

316 Azama -spisan -Aitan (26732 aa) ania DRF 3,67,42 11,00 2,50,00 1,06,42 
Mettupalaiyam - Udagamandalam - TBTR (2673 Nos) 

317 wis aga -Attam (2959 xeftuv) ya DRF 4,13,50 50,00 2,50,00 1,13,50 
Tambaram - Villupuam - TBTR (2959 sleepers) 

318 miegi -ipfe -Atam (2530 area) ya DRF 3,58,26 50,00 1,50,00 1,58,26 
Mayiladuturai - Karaikkudi - TBTR (2530 Nos) 

319 2.5 wg WA Ha emma & uae sni anf DRF A yA 33,79,93 


Works costing below Rs.2.5 crore each 


sitg - wa P / Total-Works in Progress "enti DRF 5 - .193,36,00 





6.2.20 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wel enm 2006-07 $ sit — 2007-085 HAT eT 
a/ ama / Latest KAINI aiana ao 
Item Anticipated uftea/ Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


Yawa mari / TRACK RENEWALS 
a- aa / B- New Works 
qui katua ariisswi/ Complete Track Renewal 


320 Mizania farra are -eictane -1.2 raman -2.6 fart a ania DRF 471,14 P 50,00 4,21,14 
ream -10 fat (Ù) 
Tondiarpet Marshalling (Yard) - CTR - 1.2 km, TRR - 2.6 km & TSR - T R. 46,12 
10 km (S) 

321 aaao -rier -Aam -18.82 ari (m) qan DRF 21,96,55 " 1,00,00 20,96,55 
Arakkonam - Renigunta - CTR - 18.82 km (P) Eus R. 77,52 

322 Ja -aano -Aa -10.59 ari (ait) qan DRF 6,78,93 S 10,00 6,68,93 
Chennai - Arakkonam - CTR -10.59 km (S) Eus R. 60,80 

323 sme Mari ma -13.3fepat a Raman -18.95 fart (wm) — usn DRF 30,71,62 á 1,00,00 29,71,62 
Arakkonam - Jolarpettai - CTR -13.30 km & TRR -18.95 km (P) Eus R. 54,77 

324 aaa mi -aictere -3.8 feat (ur ) qnia DRF 4,51,81 2 50,00 4,01,81 
Veysarpadi - Korrukkupet - CTR -3.8 km (P) qr. R. 15,65 

325 ari -Rie -iam - 8.147 feat a Arom -4.47 fait (wr) ania DRF 13,21,73 u 1,00,00 12,21,73 
Jolarpettai - Erode - CTR - 8.147 km & TRR - 4.47 km (P) T. R. 33,54 

326 kwataga tect -AA -1.477 a a Raman -10.3 a (Ù) anf DRF 5,44,78 i 10,00 5,34,78 
Thrivananthapuram Division - CTR - 1.477 km & TRR - 10.3 km (S) Eus R. 6,10 

327 Teer tim HREM -AA -2.5 feat a Aran -12 fadt (Ù) enia DRF 5,89,15 " 10,00 5,79,15 
Golden Rock Workshop - CTR - 2.5 km & TSR - 12 km (S) a. R. 56,94 

328 maamzi -mais -Aian - 6.67 fast Ù ) anf DRF 3,68,66 x 50,00 3,18,66 
Mayilduturai - Karaikudi - CTR - 6.67 km (S) qT. R. 27,47 

329 amatur -rier -AA -19.8 fart (ur ) anf DRF 23,41,51 2 1,00,00 22,41,51 
Arakkonam - Renigunta - CTR - 19.8 km (P) q. R. 87,21 
3p wedt adto Through Rail Renewal 

330 Ja -aaao -ctareare -10.67 fait aiv Aranan -3 fadt (m) qan DRF 8,72,26 i 50,00 8,22,26 
Chennai - Arakkonam - TRR -10.670 km & TSR - 3 km (P) qT. R. 12,35 

331 Rts -frefearraecit -Aamar -10.267 rt (m) qenta DRF 7,20,64 is 50,00 6,70,64 
Erode -Tiruchchirappalli - TRR -10.267 km (P) 

332 Mwa -qipan -AIRA -12.8 feit (n) enia DRF 8,97,55 zi 50,00 8,47,55 
Shoranur - Ernakulam - TRR -12.8 km (P) 

333 maza Hataki -Aamann -8.3 fadt (ur) HAA DRF 5,21,19 2 30,00 491,19 
Nagercoil -Tirunelveli - TRR - 8.3 km (P) 

334 AAA aa -ARAR -14.492 fart (y) qan DRF 9,09,97 2 30,00 8,79,97 
Nagercoil - Kanniyakumari - TRR -14.492 km (P) 

335 wg -alfearacnaye -AmA -15.17 feet (nit ) ya DRF 3,53,22 A 10,00 3,43,22 
Madurai - Bodinayakkanur - TRR -15.17 km (S) 

336 mipan react -Aam -14.86 feet (m) yan DRF 9,69,11 x 10,00 9,59,11 
Ernakulam -Thiruvananthapuram - TRR -14.86 km (P) 

337 freadaue mwaka -AIRA -5.66 fadt (ur ) qenta DRF 3,56,81 - 10,00 3,46,81 
Thiruvananthapuram - Nagercoil - TRR - 5.66 km (P) 

338 meang -Aeria -Aman -21.179 fart (Ù) ate tram - qan DRF 15,39,98 P 15,00 15,24,98 
21.179 fat (m) 


Shoranur - Nilambur - TRR - 21.179 km (S) & TSR - 21.179 km (P) qT. R. 87,20 





6.2.21 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera URA? at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wel entm 2006-07 $ sit — 2007-08 35 HAT He 
a./ ard / Latest Test maae qu 
Item Anticipated uftea/ Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


Yawa dirt / TRACK RENEWALS 
3p weiter aetas Through Sleeper Renewal 


339 meag -HR -Agaa -13.485 fait (m) qan DRF 5,69,57 » 20,00 5,49,57 
Shoranur - Mangalore - TSR -13.485 (P) qr. R. 55,52 

340 ww -fsa -Agaa -15.825 fart (m) anf DRF 6,64,92 ae 20,00 6,44,92 
Karur - Dindigul - TSR - 15.825 km (P) 3 R. 8,33 

341 fenaa mtata -Aaa -10.550 (nit) anf DRF 2,72,21 M 10,00 2,62,21 
Milavittan -Tuticorin Harbour - TSR - 10.55 km (S) qT. R. 43,49 
frå Ballast 

342 da deci -Atan - 6O ania DRF 2,76,26 y 10,00 2,66,26 
Chennai Division - TBR - 60 km 

343 kwataga tect -Aa -70 fat ya DRF 3,22,30 " 10,00 3,12,30 


Thiruvananthapuram Division - TBR - 70 km 


mié q ORO Points & Crossings 
944 JA tiger - Atam (89 az) anf DRF 14,52,01 x 70,00 ^ 13,8201 
Chennai Division - TTR (89 sets) 


345 maats tect - AA (65 dz) anf DRF 19,47,17 g 70,00 18,77,17 
Palghat Division - TTR (65 sets) 


346 kwataja ded - AA (113 az) ya DRF 14,78,23 T 70,00 14,08,23 
Thiruvananthapuram Division - TTR (113 sets) 

347 ng? Hea - didtane (66 Ae) ania DRF 6,68,06 J 44,00 6,24,06 
Madurai Division - TTR (66 sets) 
srzi/ Others 

348 ng? tect - AEAN - 60 facit enia DRF 4,02,54 - 5,00 3,97,54 
Madurai Division - TWR - 60 km 


349 2.5 wg WA mH emma & ua enit ania DRF 5 x 15,00,00 
Works costing below Rs.2.5 crore each 





wis - Wim / Total-New Works anf DRF & i 26,64,00 
wie -waa aiT / aana DRF E .. 220,00,00 


Total-Track Renewals 


qe Haiei «ri / BRIDGE WORKS 
a- wp sii / A - Works in Progress 

350 ai - ud-sfemr ebbe Sera TST aA Garrat (Get eme DRF 3,36,00 1,50 5,00 3,29,50 
a .925) 
Shoranur - Mangalore - Rebuilding as pre-stressed concrete box 
girders (bridge No 925) 

351 A - 89 - qafat (yA a. 196, 199, 200, 215, 218, 234, 236, enia DRF 2,65,00 20,00 5,00 2,40,00 
244, 259, 260 a 267) 
Chennai - Gudur - Rebuilding (bridge Nos 196, 199, 200, 215, 218, 
234, 236, 244, 259, 260 & 267) 

352 ifumjer- swept - aag - wm ger ae ameburerfzesbeypesma aA DF(4) 3,06,00 1,78,18 5,00 1,22,82 
(43 qe) 
Renigunta - Arakkonam - Attipattu - Introduction of heavier axle load 
wagons (43 bridges) 

353 Ua - Tex - mne ga- ae uel aia alee d-aia hae wei qA DRF 10,38,93 2,50,00 20,00 7,68,93 
wa di qafat (get a 44 Sts) 


Chennai - Gudur - Rebuilding as pre-stressed concrete slab with cast 
in-situ bored pile foundation (bridge No 44 Dn) 





6.2.22 
afar Yaa 


SOUTHERN RAILWAY 


2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


UR faar / Particulars 
u./ 
Item 
No. 
qa det «ri / BRIDGE WORKS 


354 meag - iR - yaftati (ger 8.1162, 1090 a 1144) 
Shoranur - Mangalore - Rebuilding (bridge Nos 1162, 1090 & 1144) 


355 rier- aaa - xt - ex - fafa uat ar Gaeta cote tic 
aa & wa À yaani (38 ya) (51 area) 


Renigunta - Arakkonam - Chennai - Gudur - Rebuilding of various 
spans as reinforced concrete cement boxes (38 bridges) (51 Nos) 


356 ier - meag - urere - $8 - qada cote Aide sfqu d veu d 
yafaatu (54 ya) 


Mangalore - Shoranur - Palghat - Erode - Rebuilding as reinforced 
concrete cement boxes (54 bridges) 


357 2.5 wg WA Ha emma & uae enit 


Works costing below Rs.2.5 crore each 


wis - ursi / Total-Works in Progress 


a- aaa / B- New Works 
358 aifternts - virer - q-a coole Tee aT Ua Hia Blea YAA 
(qe 3.1188 a 1085) 


Calicut - Mangalore - Rebuilding pre-stressed concrete girders with 
pile foundation (bridge No 1188 & 1085) 


359 A dga - Tex - urat a aede at Sefer dt agian (YA vi.44) 


Chennai Central - Gudur - Strengthening by jacketing the piers & 
abutments (bridge No 44) 


360 ametur - Yfürrjer - urat a aeie at efen A water (YA 1.85) 


Arakkonam - Renigunta - Strengthening by jacketing the piers & 
abutment (bridge No 85) 


361 2.5 wg WA mH AMA & uae cnt 
Works costing below Rs.2.5 crore each 
sits - aa art / Total-New Works 
wits - yet di enr / 

Total-Bridge Works 


kwama sik quim diel ari / SIGNALLING AND TELECOMMUNICATION WORKS 


a- aaa / A - Works in Progress 

362 $s - wer - meae ferret free an derer siete À agenta (6 
WA) d 3 AES WAIN Wie, siquisra "rae 35 JANA Blea (2 
Rm) (Fart) 


Erode - Karur - Repl of MAUQ signalling gears by PI (6 stations) & 3 
mid section LCs incl. raising of standard of interlocking (2 stations) (E- 
route) 

363 kaamka nea - Rere Rra (35 ae 3 afr) apr ger rural a 
eror Uae aor gadaa / sema (10 RIA) 


Tiruchchirappalli Division - Rehabilitation / renewal of signalling gears 
(over 35 years) with axle counter track circuiting (10 stations) 


364 Age Heer - qu ser aa aoe alsa ferret frat est TA: vem 
[serra (9 RIA) ate YATIA RUKA (12 RIA) 
Madurai Division - Rehabilitation / renewal of signalling gears with 


axle counter track circuiting (9 stations) & track circuiting (12 stations) 


365 Ua Hee - stem erg Yeraer fet IA age a feet (1315 aaa) 
ilv aige sitat eor agave urge AI (d. 284) t sema 


Chennai Division - Repl. of shelf type track relays by plug-in type Q 
relays (1315 Nos) & point machines by IRS point machines (284 Nos) 


(sires gs B.A ) (Figures in thousand of Rupees) 








ams / Allocation «When wena 2006-07 sit 2007-08% Prá qi PÀ 
ard / Latest Test maae ia 
Anticipated qaa / Outlay / Outlay Balance to 
Cost expected to end proposed for complete 
of 2006-07 2007-08 work 

enr DRF 8,14,23 10,00 15,00 7,89,23 

enr DRF 4,57,10 1,10,00 15,00 3,32,10 

entr DRF 4,29,00 50,00 15,00 3,64,00 
entr DRF 2,78,00 
enti DRF 3,53,00 
fata (4) DF(4) 5,00 

enr DRF 5,60,72 2,50 5,58,22 

enr DRF 5,00,00 1,00 4,99,00 

enr DRF 9,00,00 1,00 8,99,00 
enr DRF 2,02,50 
"enti DRF 2,07,00 
anta DRF 5,60,00 
faf (4) DF(4) 5,00 

enr DRF 7,59,17 31,94 2,50,00 4,77,23 

enr DRF 2,51,64 31,94 50,00 1,69,70 

enr DRF 3,19,79 31,94 2,00,00 87,85 

enr DRF 3,89,56 1,00 1,50,00 2,38,56 


6.2.23 
qà Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufvetaferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








# Peen/Patiular mde! Allocation. — MT eT 2006-0735 aia 2007-08} FARRA 

a/ ama / Latest KAINI aiana gA / 

Item Anticipated Ræ / Outlay / Outlay Balance to 

No. Cost expected to end proposed for complete 

of 2006-07 2007-08 work 
ferret AR eM sitit cra / SIGNALLING AND TELECOMMUNICATION WORKS 
366 www - ifsa - Rra semp a Prana ar antes wget d 6- —— neutr DRF 4,20,54 50,00 20,00 3,50,54 

wale act À sacra (Start) (74 fast) 


Karur - Dindigul - Repl. of overhead block & control alignment by 
optic fibre & 6-quad cable (D-route) (74 km) 


367 Ua dee - forse at aerate a graat À enge ufafér stats fat (4) DF(4) 5,29,25 10 2,00,00 3,29,15 
fare br wart ee qr ( kaua aiv summit Gs) 


Chennai Division - Improving reliability and visibility of signals using 
light emitting diode signals (Phase-l) (A & B-routes & suburban 


sections) 

368 wem ata - Thu - were errat wone fat (4) DF(4) 53,54,37 40,82,91 8,02,73 4,68,73 
Madras Beach - Gummidipundi - Auxilliary warning system 

369 tad ats ai Acie tora Fees - end uen gs Zen E enr Aah afa 3) DF(3) 3,09,57 2,49,67 59,90 
ar dada 


Railway Board & Zonal Railway Headquarters - Augmentation of 
Railway subscribers' trunk dialling network 
370 da -pnm a a - fàs - frate Mein wfea Stet eite a fata (3) DF(3) 3,74,21 3,71,46 2,75 
Waar ant Riran aaen À wem (220 aaa) 
Chennai - Patabhiram & Chennai - Gummidipundi - Improvement of 
signalling arrangements by provision of data logger with remote 
monitoring (220 Nos) 
371 A- dag - mae AA eaa Raa db seb fsa mdt ena — uenit DRF 4,58,01 1,61,07 2,96,94 
ukaa 


Chennai - Ambattur - Audio freguency track circuit in lieu of 
conventional DC track circuits 


372 asia - veranfera semp iaa A aaa tere Uae (vafvim fats (3) DF(3) 23,16,66 16,59,82 4,00,00 2,56,84 
aga) (tari) 


Gummidipundi - Gudur - Continuous track circuiting with automatic 
block signalling (Golden Quadrilateral) (A-route) 


373 war - afafsufs - Rea firast ar art feet sadaa à aacra eni DRF 3,48,75 2,44,26 50,00 54,49 


Ennore & Gummidipundi - Repl. of signalling gears by route relay 
interlocking 


374 Reup - aifsrareraa - Raim fiet erat fet summ dena STP DRF 4,33,67 3,61,23 30,00 42,44 


Tiruppur & Vanjipalayam - Repl. of signalling gears by route relay 
interlocking 

375 meate - secre fare À series fares, sects fuerd es Gs dt fa (4) DF(4) 6,00,55 95,62 4,00,00 1,04,93 
aie ata d eta wurde (siu a anae) aa ALIA Uae (S-ar) 


Palghat Division - Track circuiting fouling mark - fouling mark, fouling 
mark - block section limit & home - top point (straight & turnout) (E- 
route) 
376 afar fast - vate - arias Stet trae uae h aac fsa tee gA DRF 4,71,59 1,13,86 2,50,00 1,07,73 
ana ufvaera 


Basin Bridge - Ennore - Audio frequency track circuits in lieu of 
conventional DC track circuits 

377 Wor - aiafsufs - maka Stet trae ufvaer ser ia mia qan DRF 5,95,24 1,5543 3,00,00 1,40,11 
Yaaa Uae a seca, MAKA Haa 35 sema ated (32 fait) 


Ennore - Gummidipundi - Repl. of conventional DC track circuit by 
audio frequency track circuit incl. repl. of signalling cables (32 km) 


378 mana frenan - wama frat sr sema enia DRF 4,50,29 3,10,70 50,00 89,59 
Tuticorin & Milavittan - Repl. of signaling gears 

379 sfr fers - sina a aioe - werfen - uWufen Stet terme uae enh DRF 15,38,71 3,16,59 4,00,00 8,22,12 
set Ua kai veraor ufvaera 


Basin Bridge - Ambattur & Ambattur - Pattabiram - Audio frequency 
track circuits in lieu of conventional DC track circuits 





6.2.24 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires gs x. ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wel enm 2006-07 $ sit — 2007-085 HAT eT 
a/ ama / Latest KAINI aiana gA / 
Item Anticipated Ræ / Outlay / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
Raa ate quiam Haiei «ri / SIGNALLING AND TELECOMMUNICATION WORKS 
380 XA, meene a et Hea - ATA URAYA (F-a) (13 RIA) aA (4) DF(4) 3,55,00 27,17 1,00,00 2,27,83 
Chennai, Palghat & Madurai Divisions - Track circuiting (E-route) (13 
stations) 
381 araa si. - Rain Pret ar art fet sede, set a ase gA DRF 3,65,00 80,00 1,50,00 1,35,00 
kwaka, ar seca 


Arakkonam - Repl. of signalling gears with route relay interlocking incl. 
North & West Cabins 


382 aonair - HR - Seer / ATT feet aatia de m q eie SG Hat (4) DF(4) 5,36,26 2,50,79 1,00,00 1,85,47 
mm (132 frt, 15 sare Gs) 


Cannanore - Mangalore - Block proving by axle counters in panel / 
route relay interlocked section (132 km, 15 block sections) 


383 ariez - Hou - deret / art fiet aata Gs uv qw Het d fats (4) DF(4) 4,13,51 2,47,00 60,00 1,06,51 
wares YAA (71 fart, 10 sre xz) 


Calicut - Cannanore - Block proving by axle counters in panel / route 
relay interlocked section (71 km, 10 block sections) 


384 Weeds - ut - meang - aa / Tt feet aatia Gs ue eH aA (4) DF(4) 7,00,00 4,97,37 1,00,00 1,02,63 
YAWA IWE (245 feat, 35 sema Gs) 


Jolarpettai - Podanur - Shoranur - Block proving by axle counters in 
panel / route relay interlocked sections (245 km, 35 block sections) 


385 meag - wvirpera - KAL - MA - fearing - AA fata (4) DF(4) 7,80,00 1,95,57 2,00,00 3,84,43 
GS UY qu rer d Ss WA (317 fedt, 39 sem Ge) 


Shoranur - Ernakulam - Alleppey - Kayankulam - Trivandrum - Block 
proving by axle counters in interlocked sections (317 km, 39 block 
sections) 


386 faepe - ReRe - Rdr - derer / art fet saata Ges uv fats (4) DF(4) 7,00,00 2,16,72 2,00,00 2,83,28 
SEITE YANA IT rev (270.14 R) (34 serra Gs) 
Villupuram - Tiruchchirappalli - Dindigul - Block proving by axle 


counters in panel / route relay interlocked sections (270.14 km, 34 
block sections) 


387 urere, Agta maa Het - tere ufvaera (fore ae viet af (4) DF(4) 4,83,49 6,50 1,50,00 3,26,99 
MAA) (8 RA) 


Palghat, Madurai & Tiruchchirappalli Divisions - Track circuiting 
(involving frequent shunting) (8 stations) 


388 wafana - arem te (77 feet) a firda - sev (90 MA fata (4) DF(4) 4,60,36 1,37,87 20,00 3,02,49 
zia aaa Aeaf 
Pattabiram - Walajah Road (77 km) & Gummdipundi - Gudur (90 km) - 
Relay terminal units & networking 


389 xk ate - Hamu (60 facit) dreag - faeere (102 fart), aoa- fats (4) DF(4) 2,56,28 2,01,63 54,65 
aaa (63 fait) - fiet efter garg 
Chennai Beach - Chengalpet (60 km), Chengalpet - Villupuram (102 


km), Arakkonam - Chengalpet (63 km) - Relay terminal units & data 
logger networking 


390 Srg - facerem - deret / art feet INA Gs uc sur Tiet d fata (4) DF(4) 4,13,43 1,49,80 2,00,00 63,63 
sem warera (102 fart, 11 sme iz) 


Chengalpattu - Villupuram - Block proving by axle counters in panel / 
route relay interlocked section (102 km, 11 block sections) 


391 fide - alder - uieenfes - urerare - fora Anaa aa Ai) DF(4) 7,14,19 6,69,15 45,04 
6-Fals HAAA sera (218 feat) 


Dindigul - Coimbatore - Pollachi - Palghat - Repl. of BSNL overhead 
alignment by 6-quad cable (218 km) 


6.2.25 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera UKAA at ate, Frater site ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"S far / Particulars atiem / Allocation wel entm 2006-07 $ sit — 2007-08 35 HAT He 

a/ ama / Latest qasaqa wea Rea ga 

Item Anticipated Ræ / Outlay / Outlay Balance to 

No. Cost expected to end proposed for complete 

of 2006-07 2007-08 work 

ferret AR LMT esit cra / SIGNALLING AND TELECOMMUNICATION WORKS 

392 yiga - vreauvpr - ures - His - Ua a Aa - ees - cdd AA (A DF(4) 75,24,00 71,76,00 10 3,47,90 
ep Melt SIRT 


Ernakulum - Shoranum - Palghat - Erode - Chennai and Bangalore - 
Jolarpettai - Chennai - Anti collision device 





393 2.5 wg WA Ha emma & ua sni anf DRF - & 5,26,40 
Works costing below Rs.2.5 crore each fata (3) DF(3) E - 1,62,00 
fata (4) DF(4) a za 5,51,28 
MARI OLWR YA X 36,00 
wis - wa P / Total-Works in Progress enti DRF E " 27,23,34 
fate (3) DF(3) a i 6,24,65 
fata (4) DF(4) s 31,83,80 
TART OLWR za aa 36,00 
a- aa / B- New Works 
394 arate si - weed ub - aig act ot 6-aars act A suem (si- ^ usn DRF 5,25,00 T 25,00 5,00,00 
ari) 
Arakkonam Jn - Jolarpettai Jn - Repl. of RE cables by 6-guad cable 
(B-route) 
395 A Wee - varie ngia (284 area) a stem eru RA (1315 aaa) wT HAA DRF 3,90,99 " 25,00 3,65,99 
EEG 


Chennai Division - Repl of point machines (284 Nos) and shelf type 
relays (1315 Nos) 


396 reng - facerent - wafer faga maki (16 RIA) fat (4) DF(4) 2,67,70 T 25,00 2,42,70 


Chengalpattu - Villupuram - Integrated power supply (16 stations) 


397 urere nza - eaf alsa RIA Stet emm (33 vera) fata (4) DF(4) 2,59,19 " 25,00 2,34,19 
Palghat Division - Station dataloggers with networking (33 stations) 


398 wider sew - gura (35 feet) a Aaaa - sisan (45 fp) f (3) DF(3) 3,35,00 * 25,00 3,10,00 
- 6-3aT HAA 


Coimbatore North - Mettupalayam (35 km) & Mettupalayam - 
Udagamandalam (45 km) - composite quad cable 


399 Marie - ern si. - Mu KI haa (18 RIA) fats (3) DF(3) 4,10,00 7 25,00 3,85,00 


Jolarpettai - Salem Jn - Optic fiber cable (18 stations) 


400 Agta kaa nea - wis g 3 enge ufafér s ferraer fata (4) DF(4) 2,82,22 i 25,00 2,57,22 


Madurai & Tiruchchirappalli Divisions - Light emitting diode signals in 
chord lines 


401 Age - Arg? - ya - aif wes obser fat (4) DF(4) 4,85,21 < 25,00 4,60,21 


Madurai - Manamadurai - Rameswaram - Optic fibre cable 


402 ügdacta pA MA ambae aar arde ferret art dae aaa oA DRF 2,90,74 z 25,00 2,65,74 
AHAA ate KAA db AH HT SATA 


Pettavaithalai & Kulithalai - Repl. of multi aspect upper quadrant 
signals by panel interlocking and upgradation of standard of 
interlocking 
403 «für tad - a A Mfrs GAIA d an aAa- dag suem HT Cap. 4,13,06 “4 1,50,00 2,63,06 
a dite wiser at 4 ETSI at ME 


Southern Railway - Taking over STM-1 associated equipment & 4 
fibre of optical fibre cable from RailTel as per revised agreement 


404 2.5 arte wu a pH AMA 3b uel sor qan DRF P 2 98,00 
Works costing below Rs.2.5 crore each fata (3) DF(3) " = 50,00 
fata (4) DF(4) za " 2,00,00 


MART OLWR P E 3,00 


a/ 
Item 
No. 


405 


406 


407 


410 


6.2.26 
qfar Yaa 


SOUTHERN RAILWAY 


2007-08 & fera UKAA at ada, Frater site ama / Assets-Acquisition, Construction and Replacement for 2007-08 


faar / Particulars 


sits - va ara / Total-New Works 


wig - ferraer ak quete diet caret / 


Total-Signalling and Telecommunication Works 


ka visieft arr wrt / OTHER ELECTRICAL WORKS 
a- wp si / A - Works in Progress 

Areal Hao uu - 132 ddt/27 Het 12.5 vaca ub 
zimmer sr 132 3540/27 Wa 216 aE $ ves cient S Sema HT 
wart 


Sullurpetta Traction Sub-station - Augmentation by replacing one 132 
kv/27 kv 12.5 mva with one 132 kv/27 kv 21.6 mva transformer 


A tse - da ware & sexe or ata wen d gered a sema 
(a -II) (101 aga) 


Chennai Division - Repl. of oil type interrupters with vacuum type 
interrupters (Phase-ll) (101 Nos) 


BAO -132/2 Tee, 12.5 vai Haut zimpriv wT 132/27 Hat 21.6 
adie ein gawd À sera (TI) (A-I) 


Sullurpeta - Repl. of 132/27 kv, 12.5 mva traction transformer with 
132/27 kv, 21.6 mva traction transformer (Phase-ll) (Bay-ll) 


2.5 BUS VAT A HA Ta & Weds HTT 


Works costing below Rs.2.5 crore each 


wii - wa PA / Total-Works in Progress 


a- Ww / B- New Works 
A - iler, kaaa - Borer a vit - Tex - sracter ea di 
fecftav (3850 area) 


Chennai - Jolarpettai, Arakkonam - Renigunta & Chennai - Gudur - 
Repl. of cantilevers without insulators (3850 Nos) 


2.5 BUS SAT E HA oT & Wes HTT 


Works costing below Rs.2.5 crore each 


sits - aa art / Total-New Works 


(sires FAR B.A ) (Figures in thousand of Rupees) 





Faas Weng 2006-07 & ata 


2007-08 & sri m 


emi / Latest 


Anticipated qera / Outlay 


Cost 





qe STRIS 


Wa WRT 
/ Outlay 








amsiz4 / Allocation 
"si Cap. 
pen DRF 
fara (3) DF(3) 
fata (4) DF(4) 
HINT OLWR 
sit Cap. 
entr DRF 
faf (3) DF(3) 
fafa (4) DF(4) 
MMARI OLWR 
enit DRF 
enit DRF 
enit DRF 
"sit Cap. 
en DRF 
fata (1) DF(1) 
fata 3) DF(3) 
"Henr OLWR 
ds Cap. 
jon DRF 
fara (1) DF(1) 
fata (3) DF(3) 
AMAR OLWR 
enit DRF 
ds Cap. 
enit DRF 
fata 3) DF(3) 
TART OLWR 
tit Cap. 
jani DRF 
fata (3) DF(3) 


OLWR 


expected to end proposed for 
of 2006-07 2007-08 

1,50,00 

1,73,00 

1,00,00 

3,00,00 

3,00 

1,50,00 

28,96,34 

7,24,65 

34,83,80 

39,00 


3,06,78 26,45 1,00,00 


3,32,70 1,00 30,00 


2,92,21 5,00 75,00 


15,00 
4,75,00 
27,61 
1,22,39 
50,00 
15,00 
6,80,00 
27,61 
1,22,39 
50,00 


4,82,15 25,00 


1,00,00 
1,65,00 
20,00 
15,00 
1,00,00 
1,90,00 
20,00 
15,00 


aq ws / 

Balance to 

complete 
work 


1,80,33 


3,01,70 


2,12,21 


4,57,15 





6.2.27 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater site ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires gs B.A ) (Figures in thousand of Rupees) 








"Cw aa Parties. amea Allocation. adana 2006-07} aia 2007-08} FAREA 
a/ arma /Latest qasaqa wea Rea ga 
Item Anticipated Ræ / Outlay — / Outlay Balance to 
No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 
BS - fastett visit ore enrd / wit Cap. = za 1,15,00 
Total-Other Electrical Works AA DRF " ds 8,70,00 
faf (1) DF(1) P s 27,61 
faf (3) DF(3) P 1,42,39 
HINT OLWR X T 65,00 


RAM - sates gerat aa / WORKSHOPS INCLUDING PRODUCTION UNITS 
a- wp si / A - Works in Progress 

411 wa aam - aai a anit arene UY Pep SIE aT desit Cap. 4,98,42 2,00,00 81,00 2,17,42 
MaMa 


Perambur Shop - Modernaisation of electrical shop on techno- 
economic basis 


412 way - fear ae, AA Wet aa A A RaR adat af (3) DF(3) 4,18,41 25,53 80,14 3,12,74 
dq aad «aun 
Perambur - Infrastructural facilities for bogie repair & roller bearing 
activities 
413 sf qe - rd erga ferrari enr dae adv 24-ara at cies H fee 2 aA) DF(3) 8,54,94 6,54,94 2,00,00 
Tre erga «t eise 3 giat 
Basin Bridge - Augmentation of pit line facilities & increasing length of 
2 pit lines to 24-coach length 


414 amm - Verger ais & fera neat amaveifeienrismem/ abes: AAA DF(4) 3,65,86 1,00,00 1,20,21 1,45,65 
feat 


Royapuram - Intermediate overhauling workshop / zonal base depot 
for track machine 


415 TTR si. - puis UTA d; ATA 24-a «Td emp fafa (3) DF(3) 3,11,62 93,00 1,20,21 98,41 
Mangalore Jn - 24-coach pit line as per CAMTECH design 
416 tiga Storer te - are ar free desit Cap. 3,32,97* 2,29,37 1,03,60 


Ernakulam Diesel Shed - Expansion of capacity 


417 ume cmm - sita rev CISA eren sb smefüe MIE gA DRF 75,97* - 75,97 
fera afar EA pital Ma dq fami 


Ponmalai Workshops - Facilities for elimination of essential fata (3) DF(3) 2,65,00 2,62,85 2,15 
infrastructural inadequacies for broad & metre gauge rolling stock 
periodical overhauling 


418 df qe - cant fen aan arava À en farai eor AI fafa (3) DF(3) 5,60,00 1,00 77,02 4,81,98 
Basin Bridge - Removal of deficiences in coach maintenance 
infrastructure 

419 da dee - 50 Sit & dae oq Bet ce apie Seas SAS t Cap. 12,94,45 15,00 1,9729 ^ 11,4246 


Chennai Central - Broad gauge air-conditioned satellite loco shed to 
handle 50 locos 


420 "ime earn - ag didt & sea spear der at wt save fa 3) DF(3) 15,97,90 5,00 24043 18,5247 
eq Greg 


Ponmalai Workshop - Facilities for overhauling high horsepower new 
genenration diesel locos 


421 Wr - quu ces ll fewer gre ta Uttar a fern gaet o dst Cap. 4,50,00 5,00 82,37 3,62,63 
Palghat - Inspection and stabling facilities for main line electrical 
multiple units 

422 2.5 arts wu a HA AMA PAT HT tt Cap. " yA 78,92 
Works costing below Rs.2.5 crore each enr DRF E pa 20,00 


fata (3) DF(3) M E 4,38,15 
HERI OLWR " 4 23,68 


a/ 
Item 


423 


424 


425 


426 


427 


428 


429 


430 


431 


6.2.28 
afar Yaa 


SOUTHERN RAILWAY 


2007-08 & fera UKAA at ada, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


faar / Particulars 


wis - mA PA / Total-Works in Progress 


a- aaa / B- New Works 
wees - qu CSA aaa Aleut afe dq wlan a feercur afer 


Quilon - Inspection & stabling facilities for main line electrical multiple 
units 


ante MI UE cbr dae / gare 


Arakkonam - Augmentation / Improvement to engineering workshops 


arate ydigan nena gfe sts - 12 sorts erar dq dta sts a 
ferent erga sor fenem 


Avadi Electrical Multiple Unit Shed - Expansion of inspection shed & 
stabling lines for 12 cars rake capacity 


MA ATI E ga À WS a Tet ara Ya 35 ferr 
AKAA freni 


Jolarpettai Jn - Improvement to wagon sick line & maintenance 
facilities for freight rakes 


MAA - SRAM Hr Aaa 


Ponmalai - Modernisation of workshop 


UR (Wat a Ares HSMM) - WS vifu rs Ht an npa wd 
G9 am free 


Perambur (Carriage and Wagon workshop) - Extension of paint shop 
from line 1 to 9 on eastern side 


2.5 BUS SAT A HA CTA & Wes HTT 


Works costing below Rs.2.5 crore each 


sits - aa art / Total-New Works 


We -PRAN - eras zer usd / 
Total-Workshops including Production Units 


waka & ferr aarév / STAFF QUARTERS 

a- aaa / A - Works in Progress 

mesa Vis - Ararat ser quater, ergu-I - 30, zrgu-II - 16, ergu-III - 
12 a zga-IV - 4 gagat 


Golden Rock - Reconstruction of quarters, type-I -30, type-II - 16, type- 


lll- 12 & type-IV - 4 units 
2.5 BUS SUT A HA Ta & Wee HTT 


Works costing below Rs.2.5 crore each 


wii - ursi / Total-Works in Progress 


(sires FAR B.A ) (Figures in thousand of Rupees) 








amsiz4 / Allocation 
"si Cap. 
"enti DRF 
fata (3) DF(3) 
fata (4) DF(4) 
MART OLWR 
"sit Cap. 
fata (3) DF(3) 
fata (3) DF(3) 
fata (3) DF(3) 
"sit Cap. 
enit DRF 
fata (3) DF(3) 
fata (3) DF(3) 
enit DRF 
fata (3) DF(3) 
MARI OLWR 
tit Cap. 
pen DRF 
fata (3) DF(3) 
AMAR OLWR 
wit Cap. 
AA DRF 
fata (3) DF(3) 
fata (4) DF(4) 
MMARI OLWR 
enit DRF 
"sit Cap. 
enit DRF 
ds Cap. 


DRF 


Faas Weng 2006-07 & ata 


2007-08 & rå gar m 





ama / Latest — qe erp 
Anticipated ukaa / Outlay 
Cost 
of 2006-07 


7,00,00 


4,81,00 


2,50,00 


2,90,00 


32,18,00 
39,20,00 
3,62,00 


14,44,10 


2,52,28 50,00 


expected to end proposed for 


maa Rea o àqym/ 
/Outlay Balance to 
complete 

2007-08 
4,83,18 
95,97 
11,58,10 
1,20,21 
23,68 


work 


5,00 6,95,00 


20,00 4,61,00 


5,00 2,45,00 


5,00 2,85,00 


5,00 
5,00 
5,00 


32,13,00 
39,15,00 
3,57,00 


5,00 14,39,10 


20,00 
1,00,00 
8,00 
10,00 
25,00 
1,40,00 
8,00 
4,93,18 
1,20,97 
12,98,10 
1,20,21 
31,68 


49,00 1,53,28 


1,10,00 
5,61,00 
1,10,00 
6,10,00 


a./ 


Item 


No. 


432 


434 


436 


437 


438 


439 


440 


441 


442 


6.2.29 
qà Yaa 


SOUTHERN RAILWAY 


2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


faar / Particulars 


atana & ferr aaréx / STAFF QUARTERS 

a- aa / B- New Works 

SATA - amaret ser qafat, ergu-HH - 56 gagat (R-II) 
Ayanavaram - Reconstruction of quarters, type-ll - 56 units (Phase-ll) 


"reet - amarat sor yaka, zrgu-HII - 24, erga-IV -12 a zmga-V - 
8 saga 

Golden rock - Reconstruction of quarters, type-lll - 24, type-IV - 12 & 
type-V - 8 units 

2.5 Bis VAT a Ha oT & Wes HTT 


Works costing below Rs.2.5 crore each 


sits - aa art / Total-New Works 


wie -ataa & fere seres / 
Total-Staff Quarters 


waka & ferr gànt / AMENITIES FOR STAFF 

a- aaa / A - Works in Progress 

kaama want Wa afar aa te Rar & free qarqgat «dt à 
200 fart cara ait urgens fararesr urdt «bt eraee 


Ernakulam Coaching Complex - Watering arrangements by laying 200 
mm dia pipeline from Muvatupuzha river near Piravam Road station 


"RS - Fat tered facet 

Perambur - New Railway hospital 

"dà wes, gaam, fret wie, arataa, frag, Msa Hl - 
aaae sat cr feratur 


Chennai Egmore, Vriddhachalam, Trichy Fort, Nagercoil, Trichur, 
Erode & Coimbatore - Construction of community halls 


2.5 BUS SAT A Ha oT & Wes HTT 


Works costing below Rs.2.5 crore each 


sitg - wa P / Total-Works in Progress 


a- qd wi / B- New Works 
reet - yes, Awa fafa are a ater até «er feratur 


Ponmalai - Construction of male, female medical ward & children's 
ward 


2.5 BUS SAT A HA Ta & Wels HTT 


Works costing below Rs.2.5 crore each 


sits - a art / Total-New Works 


wis aana & feng farmi / 
Total-Amenities for Staff 


urit afer / PASSENGER AMENITIES 
a- aaa / A - Works in Progress 
A - wise - arit ganat ga, Kai atest 


Chennai Egmore - Improvement to passenger amenities incl. 
beautification 


aR wi. - pum wae at e p leri H.L at 4 a EA gu quu 
WU 


Coimbatore - 2nd subway from main entry side connecting platforms 1 
to4 


(sires gs B.A ) (Figures in thousand of Rupees) 





amsiz4 / Allocation 

enit DRF 
enit DRF 
"sit Cap. 
enit DRF 
si Cap. 
enit DRF 
wit Cap. 
anta DRF 
fata (2) DF(2) 
fata (2) DF(2) 
fata (2) DF(2) 
enit DRF 
faf (2) DF(2) 
pen DRF 
fats (2) DF(2) 
fata (2) DF(2) 
enit DRF 
fata (2) DF(2) 
enit DRF 
fair (2) DF(2) 
anta DRF 
faf (2) DF(2) 
fata (1) DF(1) 
fata (1) DF(1) 


Faas Weng 2006-07 & ata 


2007-08 & sri m 





ard / Latest Test maae ia 
Anticipated qaa / Outlay / Outlay Balance to 
Cost expected to end proposed for complete 
of 2006-07 2007-08 work 

2,58,00 7,50 2,50,50 
3,18,00 7,50 3,10,50 

15,00 

20,00 

15,00 

35,00 

1,25,00 

6,45,00 
8,06,00 20,00 50,00 7,36,00 
30,00,00 1,66,00 20,00 28,14,00 
4,34,00 1,00 40,00 3,93,00 

5,64,60 

1,80,00 

5,64,60 

2,90,00 
3,09,00 12,50 2,96,50 

52,50 

1,05,00 

52,50 

1,17,50 

6,17,10 

4,07,50 
6,60,00 50,00 45,25 5,64,75 
3,66,00 17,00 50,00 2,99,00 





6.2.30 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera ufveraferat at ate, Frater aie ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires FAR B.A ) (Figures in thousand of Rupees) 








"s faar / Particulars atiem / Allocation wer enm 2006-07 $ sit — 2007-08 35 FA RIFA 

a/ arma / Latest KAINI aiana gA / 

Item Anticipated Ræ / Outlay / Outlay Balance to 

No. Cost expected to end proposed for complete 

of 2006-07 2007-08 work 

arit afaa / PASSENGER AMENITIES 

443 maa - var fir cratera fafa (1) DF(1) 3,94,17 2,15,52 50,00 1,28,65 
Palghat - New booking office 

444 "nfüraredt, ufsargen, creme, fieenfagz a qdteifer-wemgrd fem aA) DF(1) 5,30,00 1,3621 50,00 3,43,79 
Nerd HAA aera (8 cre chter) 


Maniyachchi, Pandiyapuram, Tattapparai, Millavittan & Tuticorin - 
Railway water supply scheme to provide water (8 lakhs litre) 

445 afar qe - Ragi daa ate getazi ns spear we et eat aA (1) DF(1) 3,50,00 35,00 50,00 2,65,00 
WU Hea ATM BHT ATT 


Basin Bridge - Augumentation of water supply arrangements by 
instalation of recycling plant & electronic monitoring system. 


446 2.5 arte TU a PR AMA 3b uel sor anti DRF 2 B 4,58,22 
Works costing below Rs.2.5 crore each fata (1) DF(1) za 2 10,30,00 
wis - ursi / Total-Works in Progress "enti DRF 5 7 4,58,22 
fara (1) DF(1) " F 12,75,25 
a- qa ar / B- New Works 
447 stay a RÀ - smt RIA IA saaa fafa (1) DF(1) 3,55,00 7 30,00 3,25,00 
Ambur & Jolarpettai - Upgradation as model stations 
448 miiia - art EA uv attest Vert d we fan fafa (1) DF(1) 3,00,00 s 30,00 2,70,00 
Calicut - Development as model station on passenger care 
449 2.5 arts TU a pH AMA 3b uel Ht anf DRF " S 2,45,00 
Works costing below Rs.2.5 crore each fata (1) DF(1) a E 5,00,00 
wis - aa Hr / Total-New Works enit DRF n ja 2,45,00 
fata (1) DF(1) z = 5,60,00 
wis - art afaend / anta DRF is ws 7,03,22 
Total-Passenger Amenities fafa (1) DF(1) a ya 18,35,25 


ara fatafee art / OTHER SPECIFIED WORKS 
a- aaa / A - Works in Progress 


450 aa (Tha wate) - anys d AA DHT fata (3) DF(3) 6,27,69 52,87 25,00 5,49,82 
Chennai (NGO Office) - Auditorium cum confernece hall 

451 freatagen - armiger - enr ceret wr tera at sete b ater A yh Sa Cap. 4,95,78 2,06,49 25,00 2,64,29 
afirmar 


Trivandrum - Nagercoil - Land acquisition in connection with 
restoration of track at slip sites 


452 urere - agamia deer MI dog fat (3) DF(3) 3,40,00 5,00 20,00 3,15,00 
Palghat - Multi disciplinary divisional training centre 











453 Wem - AU HEA Bt TTT fata (3) DF(3) 20,00,00 1,00 3,00,00 16,99,00 
Salem - Setting up of new division 
454 2.5 ete WA Ha AMA & Wels HTT desit Cap. " z 30,00 
Works costing below Rs.2.5 crore each anii DRF s 7 1,10,00 
fata (1) DF(1) t: " 45,00 
fata (2) DF(2) 2 * 41,00 
fata (3) DF(3) " P 1,22,60 
wii - wa PA / Total-Works in Progress "sit Cap. ja & 55,00 
enti DRF E " 1,10,00 
faf (1) DF(1) . 3 45,00 
fafa (2) DF(2) - ^ 41,00 
fata (3) DF(3) 5 yA 4,67,60 








6.2.31 
afr Yaa 


SOUTHERN RAILWAY 
2007-08 & fera UKAA at ate, Frater ait ama / Assets-Acquisition, Construction and Replacement for 2007-08 


(sires gs B.A ) (Figures in thousand of Rupees) 








"Cw aa Parties. amea Allocation. adana 2006-07} aia 2007-08} FAREA 

a/ arma /Latest KAINI aiana ga 

Item Anticipated uftea/ Outlay / Outlay Balance to 

No. Cost expected to end proposed for complete 
of 2006-07 2007-08 work 


ara fate ara / OTHER SPECIFIED WORKS 
a- aa / B- New Works 





455 2.5 arte WA pH AMA 3b Wed sor sit Cap. 5 T 2,00 
Works costing below Rs.2.5 crore each anii DRF - a 10,00 
fats (2) DF(2) 15,00 

fata (3) DF(3) 73,00 

wis - aa Hr / Total-New Works "sit Cap. à 4 2,00 
enit DRF - - 10,00 

faf (2) DF(2) à - 15,00 

fara (3) DF(3) - i 73,00 

wie - ara Aae art / wit Cap. = n 57,00 
Total-Other Specified Works AA DRF E 3 1,20,00 
faf (1) DF(1) a a 45,00 

faf (2) DF(2) i - 56,00 

faf (3) DF(3) - 7 5,40,60 

wits - ure ert / Total-Works in Progress wit Cap. a .  162,36,96 
dft C.Fund i .  134,96,00 

anta DRF - - 260,29,94 

faf (1) DF(1) z a 18,84,86 

faf (2) DF(2) a - 3,31,00 

faf (3) DF(3) - -. . 43,00,87 

fara (4) DF(4) da »  33,09,01 

si. ffir S.Fund - .  83,90,00 

MARI OLWR a E 1,09,68 

freta (faf) Dep(RVN) i » 145,00,00 

wig - d wrd / Total - New Works wit Cap. rn " 4,77,00 
anta DRF - .  37,00,50 

faf (1) DF(1) " we 14,37,00 

faf (2) DF(2) P a 1,32,50 

faf (3) DF(3) » - 5,49,00 

fart (4) DF(4) à - 3,00,00 

iffa S.Fund i » 14,40,00 

WIRT OLWR - - 1,01,00 

HA wis / Grand Total wit Cap. m -. 167,13,96 
dft C.Fund - .  134,96,00 

anta DRF i .. 297,30,44 

fat (1) DF(1) " . . 33,21,86 

faf (2) DF(2) - - 4,63,50 

faf (3) DF(3) - » . 48,19,87 

fart (4) DF(4) i +  36,09,01 

afafa S.Fund a . 98,30,00 

MARI OLWR - - 2,10,68 


faa (afr) Dep(RVN) " .. 145,00,00 





